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District 
Engineer 



Info, & Proc.Div 



D. C. Moore 
P-6 



Rpts. & Stat . Br. 

H. L. Browne 
P-5 



j-'i, yjr jjvsv j 




General 
Accounting Ofc 
Field Audit 



Fiscal Organization of 
District Office - 1 July 
1946 to 31 December 19^6 



Executive 
Officer 



OFFICIO! _ 

t»L. 

P _ 

« 

■c»»- 
ep e _ 

MISCL. • 

v«e. 



.236 



TOTAL _ ~ 



238. 



Admin. Officer 



C. Vanden Bulck 
CAF-15 



Fiscal Branch 



D. C. Bogart, Jr., 
CAF-13 



Audit Section 



T. !!. Yakimchick 
CAF-13 



r 



Cost Section 



L. Martinelli 
CAF-12 



Vou. Control Sec. 
H. Teeter 
CAF-5 



General 
Accounting Office 
Field Audit 



Finance Section 



M. Wishnefsky 
CAF-9 



Travel Section 



K. Dennean 
CAF-6 



Hanford Engr. 
Works 

Fiscal Units 



Santa Fe 
Fiscal Unit 





Other 


Area 


J- _ . 


Audit 


Units 



ORGANIZATION CHART 
MANHATTAN DISTRICT 



UNIT 

tusaiTTco 

• CCOHMf MOID 

APPHOVEO 



0»Tf . 

0«Tf 

0«TE 



*MtCT HO 
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UHHATTA1 DISTRICT HISTORY 
BOOK I - <J£IERAL 
YOLUMB 5 - FISCAL PROCEDURES 
APPENDIX "B" 
TABULATION 



Monthly Budget Stateaent as of SI Deoeaber 1945 

Allotments of Fund* to Manhattan Dlstriot - 
July 194t through 31 Deoeaber 1944 

Manhattan Dlstriot Expenditure* bjr Month* - 
July 1941 through 31 Deoeaber 1944 

Status of Ad/ranee Payments to Contreotors - 
m of 31 December 1944 

Adraaoof to °ther Gorerament Agencies by 
Manhattan Diatrlot 

Other Qorerament Agency Financing through War 



Department for the aooount of Manhattan 
Dlstriot. 

Disbursements mads by Engineer Flnanoe Off ioors 
of Manhattan Dlstriot - August 1948 through 
December 1944 

Form lo. 39 (Costs), Pro jest Cost Summary 
as of 81 December 1944 

Suonary Sheet, General Trial Balance of 
Cost Ledgers as of 31 Deoeaber 1944 



DESCRIPTIOI 






m 



000 Quitted 




MANHATTAN DISTRICT BUDGET STATEMENT 



31 December 19^5 



Actual 



Item 



Eet'd 
?lmt(B) 



Actual 
Optr. 
to 

6/;Q/45 



Estimated Operation 

Cumulative Av. Op. /Mo. 
.Y.l^S to 6/30/46 g.Y. 1946 



This Month 



To 12/31/45 



Pit. (A) Oper. (A) Plant 



Oper 



C0ST3 

Gov't. Overhead 4 G.S.C. 

Raaearch & Development 

Y-12 flant 

K-25 Plant 

S-50 Plant 

Clinton Lab. 

CJW Hag. Sc Cent. Utll. 

HEW 

P-9 
Y 

Spec. Oper. Matl'e. 
Total 



23,854 
63,323 
310,317 
507,270 
11,126 
12,000 
108,718 
340,998 

15,815 
42,402 

25,039 



9,092 

0 

122,756 
27,091 

3,121 
12,665 
41,648 
36,019 

9,876 
22,606 
70,021 



11,795 
14,790 
89,591 
53,301 
2,165 
6,536 
27,392 
33,285 
1,518 
21,o6l 
25,525 



20,887 
14,790 
212,347 
80,392 
5,286 
19,201 
69,040 
69,304 
11, 39* 
*3,667 
95,546 



983 
1,232 
7,466 
4,442 
180 
545 
2,263 

2,774 
126 
1,755 
2,127 



259 
-40 
6,038 
7,652 

700 

19 
1,012 
-310 
1 

-687 
1,219 



503 
1,288 
6,625 
3,496 

-99 
-80 

965 
1,662 
66 
2,550 

172 



22,567 
63,323 
300,625- 
458,316 
10,605 
11,939 
101,193 
339,678 
15,801 
37,176 
20,810 



14,688 
6,358 

177,006 
53,850 
5,067 
14,993 
54,758 

.50,446 
10,967 
36,879 
82,559 



1,460,862 35^,895 286,959 641,854 23,913 



15,863 17,1^ 1,382,033 507,571 



FISCAL ADJTBTMBfra 

Less Tree Issue 13,000 11,946 12,800 24,746 1,06? 

Cash Costs 1,447,862 3*2,5*9 274,159 617,108 22,846 

Plus Advances 0 39,467 —9,467 30,000 —789 

Plus me. Collateral 27,150 0 0 0-0 

Cash OutlayCCoet Basle) 1,475,012 382,416 264,692 647,108 22,057 



4,776 



380 
16,768 
290 

— iBa 0 
8,397 17,058 



20,603 
1,361,430 
7,878 

26,748 
1,396,056 



17,333 
490,238 
33,031 
0 

523,269 



NOTES 



STMRY m. & OPER. — To 6/3 ' o ' /46 



TfETi 



To 12/51/45 



(A) Bookkeeping adjustments account for 
•one non -normal monthly costs re- 
flect 3d above for month of December. 

(B) Total estimated plant cost for mili- 
tarv^r^rjam to be completed prior 

(C) Excludes 39,000 of earmarked funds 
ut ill ted by other agencies. 



Costs 

Less Tree Issue 
Cash Costs 
Plus Advanoes 
Plus Ins. Collateral 
Cash Outlay 
Sxpandltures 
Allotments 
Reserve 




2,102,716 
37,746 
2,064,970 
30,000 
27,150 
2,122,120 
2,122,120 
2,'f3| 000(C) 
315,380 



33,011 
5,156 

27,855 
— 2,2lB 
—182 

25,^55 
21,932 

0 

-21,932 



1,889,60* 
37,936 
1,851,668 

1,919,325 
1,910,416 
a;|72 13? 

361,720 




Date 

7/24/42 

7/24/42 

11/24/42 

5/24/43 

11/13/43 

12/1/43 



11/1/43 

12/15/43 

3/20/44 

3/22/44 

6/I6/44 

6/30/44 



3/22/44 

7/5/44 

7/13/44 

9/2/44 

IO/12/U 

13/20/44 

l/l0/45 

2/7/45 

3/6/45 

3/20/45 

3/24/45 

4/2/45 

6/2/45 

6/26/45 

12/3/45 



Appn. 
llila 

ESA 
E3A 
E3A 
ESA 
ESA 
ESA 



EPES 
EPES 
EPES 
EPES 
EPES 



EPES 
EPES 
EPES 
EPES 
EPES 
EPES 
EPES 
EPES 
EPES 
EPES 
EPES 
EPES 
EPES 
EPES 



ALLOTft-JiT. 
1 JUJJ 



Appn. 



212/30905 
212/30905 
212/30905 
212/30905 
212/40905 
212/40905 



EPES 210/40141 



210/40141 
210/40141 
210/40141 
210/40141 
210/40141 



S&TA 212/40502 



210/50141 
210/50141 
210/50141 
210/50141 
210/50141 
210/50141 
210/50141 
210/50141 
210/50141 
210/50141 
210/50141 
210/50141 
210/50141 
210/50141 



506 -2401 
508-2401 
508-2401 
508-2401 
508-2401 
508-2401 
508-2401 
508-2401 
508-2401 
508-2401 
5O8-240I 
508-2401 
508-2401 
508-2401 



0 
1 
2 
3 
4 
5 
6 
7 
8 
9 
10 
11 
12 
13 



200,000,000.00 
2,000.00 
200,000,000.00 

5,000.00 

145, 000, 000.00 
219,000,000.00 

2,500.00 
3,000.00 
1,500.00 
75,000,000.00 
5,000.00 
150,000,000.00 
80,429,464.14 

i,fr?2.7o 

3,.069.4U.86l*U 



8/19/44 


EPES 


210/50141 


508-2408 


0 


A09 r 132.00 


7/13/44 


EPES 


(2IO/5OUI). 506 


508-2403 


0 


2,000.00 


10/12/44 


EPES 


(210/50141). 506 


508-2403 


1 


5,000.00 


2/7/45 


EPES 


(210/50141). 506 


508-2403 


2 


2,500.00 


2/9/45 


EPES 


(,210/50141). 506 


508-2403 


3 


1,500.00 


3/6/45 


EPES 


(210/50141). 506 


508-2403 


4 


3,000.00 


4/2/45 


EPES 


(210/50141). 506 


503-2403 


5 


5,000.00 


5/26/45 


EPES 


(210/50141). 506 


508-2403 


6 


5,000.00 


8/28/45 


EPSS 


(210/50141). 506 


5O8-2403 


7 


3,117.86 


12/3/45 


EPES 


(210/50141). 506 


508-2403 


8 


1,602.70 

159. T? 
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OF FUND- T < iAAHHATT/iN iXL 


./PRICT 




1942 - 31 3JECIJ. 


.tSER 1946 










Amount 


Detail 




Ho- 






ijmj— JXXA.IJ 


n 


t; 000 000 no 




iiWU— JJJL J. J 


T 

-L 


oi 000 000 00 






•< 


LH 000 000 00 




ENG-31110 


3 


300 000 000 00 




8-31110 


4 


216,020.70 




8-31110 


5 


27,731.00 








243 ,751.70 




3-25542 


0 


36,633.00 


(1) 




A 
U 


?*?o 000.000 00 


(2) 




X 


- 0 ono 000 no 


8-25562 


2 


i <*o 000 000 00 

±S'Jp wwf 1 ^v/ 




8-25562 


3 


25,000,000.00 


(3) 




*» 


350.OQ0.OQ 






Z.22.650.000.00 




54-5057 


0 


12.00 


U) 



(5) 

(5) 



(5) 
(5) 



(5) 
(5) 



(1) 
(6) 
(6) 
(6) 

(6) 
(6) 
(6) 

(6) 



19,325.45 



ALLOl'WiiNTS Or FUNiXi Tj 2bJtiAT7Ali DISTRICT 
1 JULY 1942 - 31 DEC.iViBrJt 1946 



Date 

Al lotted 

7/18/44 

9/13/44 

12/15/U 

4/2/45 

5/21/45 

7/9/45 



10/6/43 
5/30/U 
6/8/44 
10/27/44 



7/1/44 

7/31/44 

6/11/45 

9/27/45 

3/26/^6 



7/1A5 

10/1/45 

1/1/46 

4/1/46 

7/13/46 

10/17/46 



Appn. 
Title 

WSA 

QSA 
QSA 
QSA 
WSA 
QSA 



I&HDA 
M&HDA 

M&HDA 
M&KOA 



M&HDA 
MHDA 
MHDA 
M&HDA 
M&flDA 



M&HDA 

M&HDA 
M&HDA 

j*&hda 

?t<iHDA 



Appn. 

Symbol 

212/50502 
212/50502 
212/50502 
212/50502 
212/50502 
212/50502 



212/40805 

212/40305 
2l2/4">805 

212/40305 



212/50805 
212/50805 
212/50305 
212/50305 
212/50805 



212/60305 
212/60305 
212/60305 
212/60305 
212/60805 
212/60305 



Allotment 
Symbol 

554-H51 
554-1151 
554-1151 
554-1151 
554-1151 
554-1151 



6-5139 
6-5139 
6-5139 
6-5139 



506-1050 
506-1050 
506-1050 
506-1050 
506-1050 



606-1135 
606-1135 
606-1135 
606-1135 
606-1135 
606-1135 



Change 
No. 

0 
1 
2 
3 
4 
5 



0 
1 
2 
3 



0 
1 
2 
3 
4 



0 
1 
2 
3 
4 
5 



Amount 



7/5/45 


ESA 


212/60905 
212/60905 


603-3222 


0 


11/13/45 
1/7/46 


ESA 


608-3222 


1 


ESA 


212/60905 


603-3222 


2 


3/1/46 


ESA 


212/60905 


603-3222 


3 


3/29/46 


ESA 


212/60905 


603-3222 


4 


5/23/46 


ESA 


212/60905 


603-3222 


5 


6/II/46 


ESA 


212/60905 


603-3222 


6 


6/24/46 


ESA 


212/60905 


603-3222 


7 


12/3V46 


ESA 


212/60905 


603-3222 


3 



150.00 
500.00 
200.00 

- 100.00 
164.25 

-*93.25 

10,000.00 
- 8,500.00 
1,500.00 

z 

5,000.00 
95,000.00 
15,000.00 
90.00 



7/21/45 
11/1/45 
1/7/46 
8/19/46 



ESA 
ESA 
ESA 
ESA 



(212/60905). 606 603-3385 
(212/6 0905). 606 603-3335 
(212/60905). 606 603-3385 
(212/60905). 606 603-3385 



0 
1 
2 
3 



3?,36S,92 

50,000.00 
50,000.00 
45,000.00 
21, 500.00 

- 19,037.00 

- 3 ,413 *90 , 

1 44.000.00 

224,500,000.00 
169,000,000.00 

- 2,000,000.00 

- 1,500,000.00 

100,000,000.00 

- 1,250,000.00 
79,900,000.00 

- 2,000,000.00 
259 t QQO t OOQ t pQ 
316.650.000.00 

3,335.00 
2,250.00 
2,500.00 

_r SQ«5? 

OQ/,.47 



ALLOTMENTS OF i-'-JHDS TO ,aMLvVSk.i DISTRICT 
1 JULY 1942 - 31 DtfCEk.JEIi 1946 



Date 

9/13A5 
5/13/46 
8/5/46 
8/22/46 



Appn. 

Title 

QSA 

qsa 

QSA 

.<SA 



Appn. 

212/60502 
212/60502 
212/60502 
212/60502 



Allotment 
Symbol 

C 07-3827 
6(77-3^27 
607-3*527 
607-3827 



Change 
&j 

0 
1 
2 
3 



/jnount 



15,000.00 
-10,000.00 
- 2,250.00 



Detail 



(9) 
(9) 
(9) 
(9) 



7/2/45 

7/18/45 

10/9A5 

VV46 

4/1/46 

4/16/46 

5/HA6 

6/19A6 



8/8/45 

10/9/45 

1/1/46 

2/27/46 

4/V46 

4/I6/46 

5/27A6 

6/19/46 

8/23/46 



;sa 

QSA 
£A 
QSA 
QSA 
QSA 
QoA 
^3A 



3SA 
SSA 
SSA 
SSA 
SSA 
SSA 
SSA 
SSA 
SSA 



212/60502 
212/60502 
212/60502 
212/60502 
212/60502 
212/60502 
212/60502 
212/60502 



212/60605 
212/60605 
212/60605 
212/60605 
212/60605 
212/60605 
212/60605 
212/60605 
212/60605 



654-1706 
654-1706 
65^-1706 
654-1706 
654-1706 
654-1706 
654-1706 
654-1706 



654-1706 
654-1706 
654-1706 
654-1706 
654-1706 
654-1706 
654-1706 
654-1706 
654-1706 



0 

1 
3 
4 
6 
8 
9 
13 



2 
3 
4 
5 
6 
8 
12 
13 
14 



4/5/46 


OSSA 


212/61005 


654-1706 


7 


5/20/46 


OSSA 


212/61005 


654-1706 


10 


5/22/46 


a*3A 


212/61005 


654-1706 


11 


7/1/46 


ASrtD 


217/80920 


708-4400 


0 


7/12/46 


ASTO 


217/30920 


703-4400 


1 


9/16/46 


ASKD 


217/80920 


708-4400 


2 


10/3/46 


ASWD 


217/80920 


708-4400 


3 


10/29/46 


ASWD 


217/80920 


708-4400 


4 


12/31/46 


A3WD 


217/80920 


708-4400 


5 



200.00 
150.00 
192.00 
50.00 
28.00 

- 40.00 

- 42.10 

- 67.62 
, 470.28 

345,000.00 
309,750.00 
143,350.00 
5,080.00 
124,698.00 

-a, 501.36 
-30,000.00 
-30,000.00 

- 1M 

J&3. 



,2 06. 12, 



4,816.00 
1,000.00 

251*62 

. 6, 0 71.6 3 

124,923,500.00 
-20,000,000.00 

-10,000,000.00 
75,000,000.00 
30,000,000.00 

.-8A,879,3A2,5. 
115,Q44.171t71 



8/1/46 


OSSA 


2171005 


715-4244 


0 


3.120.00 


8/26/46 


PSA 


2170425 


701-1438 


0 


45.00 


9/17/46 


FSA 


2170425 


701-U38 


1 


75.00 


9/20/46 


PSA 


2170425 


701-1438 


2 


240.00 


10/25/46 


PSA 


2170425 


701-1438 


3 





(7) 
(7) 
(7) 
(7) 
(7) 



(10) 
(10) 
(10) 
(10) 
(10) 



(11) 
(11) 
(11) 



860.00 



(12) 

(13) 
(13) 
(13) 
(13) 




ALLOTMENTS Of FUNDS TO MANHATTAN DISTRICT 
1 July 1942 - 31 Dteeabir 1946 



Data 

11/20/46 
10/28/46 



7/2/46 

10/25/46 

12/16/46 



Appn. 
JJLili 

QSA 

qsa 



Asm) 

ASfflD 
ASMS 



Appn. 

2170902 
2170502 



Allotnant 

707-7872 
753-1616 



(217/80920) .706 708-4402 
217/80920) .706 708-4402 
(217/60920) .706 708-4402 



Chang* 
fife 



0 
1 
2 



Amount 

800.00 

1235 

1,500.00 
750.00 

29. 



Datail 



8! 



1 



(6 

7) 

[101 

N 

[13) 



DFC Conatruotion 

Raallottad to OQMQ for Proauraaant 
Raallottad to Nat. Bur. of Standard* 
Altaration. - WAC Oniforao 
Raallottad farFiald Printing 
Fiald Printing 

Walfara Enliatad Man - Altarationa of HAG olothing 
Madioal Sarrieaa 

Civilian Clothing for JSnllatod Man 

Coaanmieation Sarviaaa 

Paraonal SarriceB - Ordnanoa Paraonnal 

Rapalr Ordnanoa Bugaaa 

Spaoial T/D traral - military Paraonnal 



SHOT 



EXPENDITURES 
MANHATTAN DISTRICT 
AUGUST 1942 THRU 31 DECEMBER 1946 



MONTH 
& 

m. 

July 

August 

September 

October 

November 

Dee saber 

2242 

January 

February 

March 

April 

May 

June 

July 

August 

September 

October 

November 

December 

19U. 

January 

February 

March 

April 

May 

June 

July 

Auguet 

September 



AMOUNT 



$ .00 

15,000,179.44* 
23,508.03 
67,347.72 
138,213.39 
892,808.53 



2,010,296.77 
6,828,500.55 
6,035,761.05 
8,533,386.14 
14, 395, 077.36 
23,173, 276.25_ 
25,113,479.42 
41,285,462.09 
48,343,999.42 
54,973,020.33 
68,004,976.79 
45,889,795.02 



68,983, 
61,335, 
55,268, 
93,040, 
89,283, 
78,459, 
73,538, 
111,390, 
71,300, 



742.64 
802.28 
712.10 
541.38 
162.74 
030.40 

888.39 
,953.78 

688.99 



MONTH 
& 

YEAR 

1944 (cont'd) 

October 

November 

December 

January 

February 

March 

April 

Uay 

June 

July 

August 

September 

October 

November 

December 

2246 

January 

February 

Maroh 

Ajrll 

May 

June 

JuJy 

August 

September 

October 

November 

December 



AMOUNT 



80,779,766.92 
81,832,390.50 
74,181,339.65 



68,276, 
63,987, 
60,155, 
47,775, 
69,093, 

54,584, 
47,163, 

43,414, 
51,213, 

53,319, 
23,385, 
21,931, 



312.59 
204.73 
641.02 
636.91 
718.21 
417.33 
956.16 
318.36 
671.76 
681.12 
131.36 
954.81 



19,773,069.51 
18,136,532.70 

18,621,772.33 
16,345,616.88 

18,281,970.31 
18,664,097.02 
11,741,734.64 
48,151,946.83 
11,790,601.01 
17,166,364.22 
54,005,726.46 
28,561,617.66, 

* 2.191.458.803.00 



Total allotments as of 31 December 1946 2,310,544,125.35 
Total expenditures as of 31 December 1946 2.191 P Z.58.803,00 
Unexpended balance as of 31 December 1946 $ 119,085,322.35 

♦$15,000,000.00 transferred to O.o.R.D. by Office, Chief of Engineers. 
After-the-fact allotment made by OCE to Manhattan District for recording. 




STATUS OF ADVANCL FABdMiTS TO CONTRACTORS 

aS OK 31 iWOK..:Dr;R 19A& 



CONTRACT 
B UMBER 

TT-26-021-eng-A6 
J-31-109-«ng-10 
I-31-109-eng-H 
W-31-109-eng-15 
r-31-109-eng-17 
rf-31-109-©ng-33 
■-31-109 -eng-49 
I-31-109-eng-52 
W-3l-109-«w*K-65 
7-35-056 -eng -71 
W-42-069-enp-13 
■-7401-enjj-H 
■-7401-646-23 
r-74Ql-*n*-37 
JI-7405-eag-U 
*-740>sng-23 
■-7405-<mg-26 
W-7405-eng-32 
W-7405-eng-34 
W-7A05-eng-36 

■-7405-eng-4<$ 

■-7A05-eng-50 

■-7405-eng-78 

■-7405-eng-283 

■-7407-eng-34 

■-7409-eng-100 

■-7412-eng-l 

■-GRD-490 

1-0RD-526 

W-ORD-556 

W-7412-eng-6 

■-74l2-eng-23 



CONTRACTOR 



AMOUNT 
ADVANCED 



Linde Air Products Corap&ny 6,097,632.39 

William A. Racine 15,000,00 

Columbia University 15,000.00 

Columbia University 75,000.00 

Columbia University 33,900.00 

University of Chicago 500,000,00 

Victoreen Instrument Company 50,000.00 

General Electric Company 24,4-85,000.00 

Anderson Co. Bd. of Education 188,000.00 

Monsanto Chemical Company 3,450,000.00 

Hydrocarbon Research, Inc. 25,000.00 

Linde Air Products Company 3,300,000.00 

Tennessee Kastman Corporation 18,000,000.00 

university of Chicago 8,750,000.00 

Electro Metallurgical Co. 300,000.00 

The Kellex Corporation 19,401,731.48 

Carbide 4 Carbon Ohem. Corp. 7,000,000.00 

U. S. Vanadium Corporation 917,336.12 

Allis-Chalmera Mfg. Co. 950,000.00 

University of California 6,500,000.00 

University of California 5,000,000.00 

Columbia University 5,250,000.00 

Union Mines & Development Co. 1,400,000.00 

Bakelite Corporation 440,767.40 

Ford, Bacon & Davis 3,265,000.00 

Ferol*ve Corporation 860,000.00 
E.I.duPont de Nemours & Co. 196,500,000.00 

E.I.duPont de Nemours & Co. 1,150,000.00 

E.I.duPont de Nemours & Co. 810,000.00 

E.I.duPont de Nemours & Co, 4,225,000,00 

E.I.duPont de Nemours & Co. 5,900,000.00 

E.I.duPont de Nemours & Co. 8.700.000.00 



AMOUNT 

RECOUPED 

5,995,522.89 
0.00 
0.00 
0.00 
0.00 

o.ob 
o.oo 

15,500,000.00 
0.00 
2,100,000.00 
0.00 
3,017,476.03 
14,000,000.00 
8,400,000.00 

292,546.45 
19,382,806,61 
4,500,000.00 

852,322.23 

900,000.00 
4,500,000.00 
3,750,000.00 
5,220,514.25 
1,345,525.17 

440,767. *0 
3,260,000.00 

860,000.00 
194,500,000.00 
1,075,000.00 

810,000.00 
4,200,000.00 
5,300,000.00 

8,699,ooo.9Q 



BALANCE 
OUTSTANDING 

102,109.50 
15,000.00 
15,000.00 
75,000,00 
33,900.00 
500,000.00 
50,000.00 
8,985,000.00 
188,000.00 
1,350,000.00 
25,000.00 
282,523.97 
4,000,000.00 
350,000.00 
7,453.55 
18,924.87 
2,500,000.00 
65,013.89 
50,000.00 
2,000,000.00 
1,250,000.00 
29,485.75 
54,474.83 
0.00 
5,000.00 
0.00 
2,000,000.00 
75,000.00 
0.00 
25,000.00 
600,000.00 



TOTAL 333,554,367.39 308,897,481.03 24,656,886.36 



ADVANCES TO OTHER GOVERNMENT AGENCIES 
31 MANHATTAN DISTRICT 



Gffioa, Scientific Researah & Daralopaant 
federal forks Agency, Public Works Adain. 
Navy Dapartaant 

Qffloa, Scientifie Reaearch & Derelopaent 
Office, Scientific Reaearch a Derelopaent 
Of flea, Soiantiflo Raaaaroh & Daralopaant 
Office, Scientific Reaaaroh A Daralopaant 
Nary Dapartaant 
Nary Dapartaant 

Office, Scientific Raaaaroh & Daralopaant 

Office, Scientific Raaaaroh & Daralopaant 

Nary Dapartaant 

Nary Dapartaant 

Nary Dapartaant 

Nary Dapartaant 

Nary Dapartaant 

Nary Dapartaant 

Nary Dapartaant 

Nary Dapartaant 

Navy Dapartaant 

Nary Dapartaant 

Nary Dapartaant 

Mary Dapartaant 

Nary Dapartaant 

Vary Dapartaant 

War Dapartaant, Englnaara 

War Dapartaant, Enginears 

War Dapartaant, Air Corps 



12/27/44 
1/9/45 
2/1/45 
2/17/45 
2/26/45 
3/26/A5 
5/22/45 
5/22/45 
5/26/A5 
5/28/45 
6/6/45 
6/20/45 
6/25/A5 
7/6/A5 
S/B/45 

10/2A5 
10/8/A5 

10/15/15 

12/4/45 

12/27/45 
12/27/A5 
3/15/46 

6/28/46 
10/30/46 

11/1/46 
11/22/16 
12/11/46 



$ 1,000, 
150, 
5,000! 
2,000, 

50, 
50, 
1,825, 
2,200, 
1,000, 

Hi 
2,000, 
1,000, 
50, 
400, 
2,400, 
500, 
3, 

5,000, 
575, 
250, 
500, 
20, 
160, 
650, 
1,316, 
30,000, 
10,000, 

2*220* 



000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 

000.00 

000.00 

000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000,00 
000.00 
968.11 
000.00 
000,00 
000.00 
000.00 






OTHER GOVERNMENT AGENCY 
FINANCING THROUGH WAR DEPARTMENT 
FOR THE ACCOUNT OF MANHATTAN DISTRICT 



fiscal Year , 



Aaouqt 



Office, Scientific Research A Development 

National Bureau of Standards 

Bureau of Mines 

National Bureau of Standard ■ 

national Baraau of Standards 

Office, Quartaraaster General 

Office, Fiaoal Director, ASF 

National Bureau of Standards 

Office, Quartemaater General 

National Bureau of Standards 

U« 3, Geological 3urvej 

Counter Intelligence 

Publie Buildings Administration 

Office, Chief of Ordnanoe 

Federal Bureau of Investigation 



1943 
1943 
1943 
1944 
1945 
1945 
1946 
1946 
1946 
1947 
1947 
1947 
1947 
1947 
1947 



$15,000,000.00 
150,000.00 * 
150,000.00 * 
300,000.00 «♦ 
350,000.00 
2,000,000.00 
25,000,000,00 
325,000.00 
49,500,00 
325,000,00 
200,000,00 
7,000,000,00 
10,500,00 
300,000,00 
1,000,000.00 



•Furnished to agendas indicated by OSRD from the $15,000, 000.00 
transferred in 1942 

•♦Furnished from funds available to Chief of Engineers 

■ ■ Ha wked froa District funds and reallotted 





DISBURSEMENTS MADS BX 
BMQINEER FI3ANCB OFFICERS 
MANHATTAN DISTRICT 
AUGUST 1942 THRU 31 DECEMBER 1946 



UOMXS 
IS4JL 


NUMBER Cf 

w vUvnXaTWS 

? A2B 


AMQtMT 


1242 






luguat 

3apteaber 

Oetobtr 

fovaabar 

Daeaobar 


3 

61 
172 
203 
327 


• 179.44 
23,503.03 

64,033.23 
137,461.21 

850,234.35 


L94. 






January 
February 

k« _____ v 

ipril 
lay 

jum 

July 

lUgttat 

iaptaabar 
Datobwr 

Daaaaba- 


/IT 

513 

1,044 
1,074 
1,454 
1,379 
1,437 
2,955 
3,746 
3,353 
3,797 


« % y ^J*g "7* »%<» 

6,801,959.24 

1 777 688 68 
3,334,342.46 

13,640,9U.56 
22,592,351.71 
24,622,979.4* 
41,202,387.70 
43,780,035.16 
56,185,830.89 
70,271,993.57 
65,846,096.28 








Ta_ uary 
February 

_ _a_ 

■area 

kpril 
Ujr 

Tuly 

kugua* 

kpt— bar 

tetobar 

lore-bar 

fe«a_bar 


3,750 

5*3 

645 
350 
932 
1,064 
1,205 
557 
743 
753 
751 


63,667,334.92 

4,060,228.10 
5,262,50908 

11,193,525.69 
9,589,119.70 

23,795,613.11 
4,799,436.34 
6,340,300.31 
7,743,472,32 
5,397,965.85 








anuary 
'ebruary 


696 

304 


4,541,103.25 
11,172,422.35 




March 


760 


5,294,228.86 


AniH 1 


763 


3.532.A66.35 


llay 


791 


9,466,036.62 


June 


845 


8,314,698.60 


July 


710 


3,955,228.28 


August 


651 


6,696,487.34 


September 


493 


3,038,182,05 


October 


365 


21,971,740.37 


November 


229 


1,787,475.36 


December 


130 


1,951,850.94 


1946 






January 


118 


863,783,94 


JP fj UX UBl jr 




66/.. 603.41 


March 


127 


655,653.85 


April 


93 


508,934.50 


Hay 


93 


574,345.68 


June 


72 


3,190,951.62 


July 


86 


152,103.48 


August 


65 


476,746.83 


September 


33 


40,379.01 


October 


37 


1,409,673.05 


November 


32 


40,144,569.02 


December 


53 


?.0?i,767,39 




47,249 


$ 720,630,443.69 




MONTH END IMS %\ t igM. 
W.D. FISCAL CODE PROJECT 
ACCOUNT NOS 



PROJECT COST SUMMARY - MI LITARY FUNDS 
STATUS OF FUNDS 
Manhattan District PROJECT DESCRIPTION Coa«tftt»»lga • 



1. Total Allotments or Allocations to Date (per schedule "A") £ 

2. Total costs (per Form 39-A) - current Period: * U^ t f>0Q t ^fl To Date: 

3. Balance of Allotments or Allocations Available for Future work 
Excluding Unaudited Obligations (see Reconciliation - schedule "B") 

4. Amount Necessary to complete work Per Budget Estimates 

(per schedule "C") 

5 * 5f€£tJ&!jfit£tt" Funds squired (delete one) 



^ a.nn.s*>#i?5- 



SCHEDULE "A' 
FUNDS ALLOTTED OR ALLOCATED: 



Previous Fiscal Years 
Current Fiscal Year: 

a?/6oy)5 . _6os? 



e*jo '1^31-** 
A8WD n7/ 



lorn.. 
yis-*€ (Ch*. # l 




j\**o 

ASVO ?17/S0920.706 7oI-**0» 
»UlO ?/?«*6 <0* g# ) k 

Of«A ?17/1009 705-**** 
F*tlO , 8/l-*# (Ortff.) 
MA 2170*2* (in*. # 11) 
Ortg. 701~H*3« 

?U32 i/36-*4 x 

Prig.) 

2170502 „ 707-7»7« 

A3C 89-11 7/ 30010 

*»c 39-11?/ 70010 



12*. 9*3. 900 

C1U 000,000 
CR. 10,000,000 



5,000,000 
,000,000 



?U3* 



141 

50(1 



SCHEDULED" 
RECONCILIATION? OF ITEM 3 



Debits: 
Unexpended Balance 
Acccunts Receivable 
unbilled Receivables 
Advances Receivable 
Total 

Credits: 
Accounts Payable 
Accruals 
Other (specify) 
Total 



fep.071,l6g 



3«W*.Qgf 



«.l*?t9«9 



l,500Balance: (Item 3, above) 

i400 
3.1:* 



Less: 



Est 1 ma ted Amount of 
unaud i ted Ob 1 i gat I ons j. 

Net unobligated Balance of Funds 
Allocated Available for Future 
Work $ 



?6Q.*H.13T 



»7.«i%ogi 



SCHEDULE "C" 
AMOUNT NECESSARY TO COMPLETE WORK PER 

3qH Total Present working Estimate $_ 




Total : ( 1 t«irT.y above); 



3.0*3.671.63* 



?fjl,000,00( Less; Transfers without charge $ CfU ffi.QOQ.000 

*50,000,00q „et Fiscal working Estimate $ 3.013.671.63* 

Total costs to Date 17».<)17.897 

(Per Form 39-A) 1 ' ' 

?, 311,5**, l^f Amount necessary to complete 

(Item 4, above) $ 



753.737 



WAR DEPARTMENT ~ ENGINEERS 



Form no. 39 (costs) 




QEHERAL TRIAL 3ALAHCI 



DISTRICT: HAMHATTAH 



PERIOD SHDINO: 31 Dec. 19U6 . 



yBATUBB ACC0UMT8 
District Office 

Overhead Sxpense (Sehed A Attached) 
Operating 4 Construction Equipment 
Stock A Deferred Acoounte 
Income Credits 

Total District Office Costs 
Area Office Accounts ( Sohed B Attaohed) 

Total Indirect Costs 
Contract Costs 

Total feature Accounts (Ool. II Sched. D)- 

COSTHA ACC0DIT3 

Collections - Other than Expenditure Be funds 
District Office 

Area Office (Sohed B Attached) 
Total Colleotl ons 



Materials. Bqulp»ent A Supply Transfers 
Without Reimbursement ( Sched. C Attached) 
LT-30 - from the Project 
LT-33 - To Other Manhattan Areas 

Total Outgoing Shipments 
LT-Ul - Received from Manhattan Areas 
JjJk2 - BecelTed from other Agencies 

- Costs chargeable to other than 

Inglneer funds 
Total Items Becelved 
Total Contra Accounts 

NST COSTS • 

L12.2 - Insurance 4 Welfare 



13,985. 3^7 
1,807.138 
2,168,900 
CB- 492.833 



17,^68,552 



1?. 389.873 
3 D ;858>25 
2.116. 688. OOU 



CR- 
CR- 



2,62U,07U 
2.268,7?) 



52.U68.12U 
16,721,298 

15.0U1.501 
82.690.lU6 



M92.829, 



CR- 3,6U1,136 



6?,189>22 



CR-101. 372.783 



2.153.5U6.U29 



TOTAL COSTS (FORM HO. 39 LI MS 2)- 



ca- 27,290,532 

- 2,120,255.897 

U6. 662. OOP 

2,172,917,897 



ACCOUHTS ESCBIYABLS3 
Unbilled Receivables 
Advances to Contractors 
General 

Total Recelrables 



(Lll.Ul-Lll.U2) 
(L12.1 ) 
(L13 ) 



16,371 
2U, 656,887 
25.367 



TOTAL CHABGSABLB TO MAHHATTAH DISTRICT 7UHDS- 



2U. 698. 625 
2.197.616.522 





QJSMSBAL IBIAI BAlAlCl (Cont'd) 



3tt1c* 

bsa 

3P of BAS 
H * HDA 

33A 
0S3A 



ALL0THBKT8 
ASTO 
AS WD 
OSSA 
PSA 
q3A 
5SA 
ABO 
ASO 



ProJ. » 
51^30^70 
P110.P210 

pioi,p431 

P4lO t P440 

?470 

Sub-Total- 



- 1946 and Prior 
Approp. Symbol Allots 



1. I. - 1947 
P410 212750902 708-4400 
P410 212/80902 708-4402 

p4io 7171005 705-4244 
PU32 2170^25 701-1438 
PU31 2170502 753-1616 
P131 2170502 707-7372 
89-117/80010 
89-112/70010 



Sub-Total- 



Total Allotments 

Account a Payable 
Accruals 

LSSSt Unexpended Balance of Allotment* 



CB- 701,901,756 
0Br-l t U92,526,952 
CB- 230,265 

ca- 4,251 

OB- 823,206 

oa- 6.072 



CB- 115,044,173 

os- 2,650 

OB- 3,120 

CB- 860 

CB- 20 

CB- 800 

CB- 251,000,000 

CB- 250.000.000 



OB-2, 195,492, 502 



CB- 
CB- 



CB- 616,051,623 
CE-2, 811, 544,12; 



589.536 

5.55M29 c*- 6.^3,565 
620.071. l6< 



TOTAL- 





mat i - .s^wm, 

1 y Office, Cftlef of ^i^noers. Circular tattor 

-o, 2695 (Fiaoal U>. 25k) <latod 18 January 
lv44« Subject i ^atii^ata of Appropriations, 
i-Lsoal Yoar 1945 ( UlUry). 

2 ' Hanorandua dated 29 >ept ai-W 1942 frun 0ol # 

J« C. iarohall to Drig* 5«a« L« <&# ^rovee. 

3 v ^eracrandum dated 3 February 1945 froa Llajor 

Can* U H« -/rove* to J* ?• La Croix* 
Subjects 'Janh&ttan district Budget for 
Flecal *ear 1946. 

4 ■ ^otaoramiua dated 22 I'-aroh 1945 from Cel. u. ii. 

Ante* to Col. <?• ^ U Croix, Xibjecti 
Dud^ot :5etl «te, *lacal rear 1946* 

5 " :'enoranduB» dated 23 November 1944 frc/a Major 

'on# L, H, Gro ea to Sajor Sen* 5. J« dchards, 
Jubjoott 3oat ioti-iate, 'Manhattan Sn-jinoar 
klotrict* 

6 ' District r'i3cal "anual !o» 2, Jubjeoti 

Documentary ux uiroan&a for ipeolal 
Contra ^t3 # 

7 ^ district *\i3cal 'anual *!©, 1. Jubjoeti 

Voucher i'rocodure (*iev jed), 

3. :ie<Toraj2dua datod 4 April 1945 from vapt* :i » 

^•eCauley Jr. to Lt» ^ol* /andon Bulck, 
-ubjocti otho^ of I'roeeiiui'O - Joneral 
Accou-i-Ia; u fice laquirios and ^xcoptiosia 
and wontrnotora* loclaia touchers* 

9 ^latrict Circular l<3ttor (Coata 45-2) datod 13 

January 1345, ^ubjoctt /Inal Contract Ooat 
.iopcrfc* 

10 -ode of ^ust Account*, -anhattan £jlatrict, 

; 5 *ovijod 1 i ocoMber 1944* 




ARMY SERVICE FORCES 
OFFICE OF THE CHIEF OF ENGINEERS 
WASHINGTON ?5, D.C. 



SFEFB - 111 (I9h ;,) 18 January 19hh. 

CIRCULAR LETTER NO. 2695 
(Fiscal No. 2^h) 

SUBJECT: Estimates of Appropriations, Fiscal Year 19V? (Military). 
. TO: All Concerned. 

1. The following instructions relate to the preparation of data 
from which this office will prepare the military eetf mate's of appropria- 
tions for the fiscal year 19^5. In preparing these estimates, it will 
be assumed that no appropriation made by the "Military Appropriation 
Act, 19I+U" or otherwise made available to the Corps, of Engineers -will 

be merged with or become a part of the Military Appropriation Act, 19^5« 

2. There is inclosed Sample Form No. 1 "Analysis, of Projects "by 
Components" for use in preparing the breakdown under each project by the 
objective classification codes. A separate report on this form will be 
submitted for . each general project and each appropriation title -.under 
which obligations have been or will be made during the fi seal : yjsiars 19^3* 
19UU and I9U5, except that Divisions and D istri cts will include in Fiscal 
Year 19^5, only estimatesfor salaries and wages in amount* shown on 
Sample Form 2 inclosed for Personal Services -(Ol). The schedules will 
include only the funds made available under allotments prefixed by the 
numeral "8" and QM allotments transferred to the Corps of .Engineers and 
now carried as M 8(QM)". .No schedules will be submitted" fdK.approprlatlonB 
of other services made available by sub- allotment a, etc Tb«v amounts 
reported by codes will be in gross amounts* However, the. amount of reim- 
bursements pertaining thereto will be deducted, in a lump sua opposite 

the phrase "loss all reimbursements" to arrive at the net obligations. 
Tho estimate for operation of Division warehouses and Division repair 
shops in 19^5 will be lncludod in. the Project 220 estimate, but there 
will be attached theroto a separately idontifiod statement setting forth 
the amount applicable to the operation of Division warehouses and, repair 
shops. Tills is necessary due to the possibility of these costs being 
included in a different project number In the 19^i estimates. 

3 . Those offices responsible for submission of budget estimates 1 

for Projects hlQ, 1*20, 510 and 6 10 under the appropriation Engineer Service, 
Army will include a detailed Justification for the I9U5 estimate for each of 
the objective classes shown for that, estimate. This Justification should be 
in sufficient detail to generally identify the Items of equipment, major 
supply items and other large components of the project, particularly it 
should include Justification for any increase in personnel over the fiscal 
year ljhk. 



k. There is also inclosed Sample Form No. 2, "Personnel Require- 
ments", whioh will be prepared from the beet information available for 
the* program under each appropriation. A sop orate schedule on an obli- 
gation basis will be prepared for each military appropriation under 
vblob obligations for salaries and wages have been or will be incurred 
during the fiscal years 19^3 , 1944 and 1945 : 

(a) For grades or salary ranges for which the minimum 
annual salary Is $3200.00 or abovo, the schedules will show the 
minimum and maximum salary rate of each grade, the "MaxfcYearj." 

* of employment and the numb er of ojgplo.ye.gs under such grades by 
classes of positions, together vlth the total amount of basic 
salaries paid those In each class of position. 

(b) For grades or salary ranges for which the minimum 
annual salary rate Is leas than $3200.00, the schedules will 
not show classes of Jobs or titles, but will show only tho 
grade (or range) and the minimum and maximum salary rates of 
the grade, together with the " Man- Years " of employment, tho 
number of employees in each grade and the total amount of 
basic salaries paid those in the grado. 

■ • 

"(c) For positions authorised in accordance with War 
Department Civilian Personnel Regulation No. 20, doted 15 
March 19^3 only the "MaaJCe.SXLal! of employment, tho nymbsr 
of employees and tho amount of basic salarlos paid shall bo . 
stated. 

(d) The amount of salaries in the 1943 and 1944 columns 
of the schedulos will reflect tho increased rate of compensa- 
tion (administrative withln-grado promotions) made or to bo 
made In 1943 or 19M, occasioned by tho operation of Public 
Law No. 200-77th Congress and Executivo Order No. 8842. 
Amount of salaries in tho 1945 columns will not reflect any 
further increases in the ratos of compensation estimated to 
occur in tho fiscal year 1945 by reasons of the within cited 
law and executive order. 

(e) Tho total basic salaries rof erred to under 3 a, b, 

c and d shall bo exclusive of overtime, additional compensation 
(other than administrative within-grado promotions), night work 
differential and additional pay for services outside the forty- 
eight (48) states and tho District of Columbia. 

(f ) Since the money column will reflect the totel of 
the actual basic salaries paid on tho basis of mnn- years of 
employment, there will be no need for the adjusting of cntri s 
on account of "delay in filling new positions". 



(g) Man-yoars will be shown to the nearest tenth; if 
mid-way between tenths tho next highest tenth will be used. I.'o 
conts will be shown in the obligations columns, tho amounts 



being stated to the nearest dollar. Tho number of man- years 
estimated to bo required under any particular appropriation item 
will be computed on the basis of tho regular number of hours in 
a work week for tho employees concerned. Generally, this will 
require computations on the basis of a U8-hour work week. 

(h) Immediately following the lino "total permanent field" 
there will bo stated on soporato lines, the number of man- years, 
tho number of cmployoes and amounts paid for temporary employees, 
the number of man» years, tho number of omployces and amounts paid 
to part time employoos, etc., followod by tho total amount of the 
ovortimo pay etc., for tho fiscal years 19^3, 19^ and I9U5. 
Temporary employees for budgetary purposos aro dofined aa those 
employees who were formally engagod for a spocif ic poriod of timo 
not to exceed one, year. 

(i) The personal services will be divided into the following 
services or groups and shall be stated in that order on the 
schedules! Clerical, Administrative and Fisoal Service; Professional 
Service; Sub-Professional Service; Crafts, Protective and Custodial 
Service; and grades established by Executive Order 67U6 and unclassified. 

(j) The Justifications will also include a "Forecast of Eaqploy- 
ment Fisoal Years 1°M and 19^5" (Sample Form No. 3) relating to 
the number of man- years shown on the Sarlary and Wage Sohodule (Svapl* 
Form No. 2) for the fiscal year Involved with the actual or eetlw*t«<4 
number of employoos on the payroll in an active pay status as of tJtm 
end of oaob Quarter for the fiscal years 19**h and 19^5. This 
statement will includo oaob group of employoos listed on tho Salary 
and Wage Schedule, (Sample Form No. 2) le., regular, full time a*l*rl<cd 
and wage employoos, temporary omployeos, part time employees, etc. 

5. Salary and Wage schedules of omployeos in engineer sections at 
Army Service For 00 s DopOts, Holding and Rooonslgnmont Points and Parts of 
Embarkations shall be inoludod in tho Engineer schedules for tho fiscal 
year I9U3 only. These employoos will bo inoludod In tho Quartormastcr 
Corps and Transportation Corps sohedulos for the fiscal years 19UU and 
19^5. Similarly the medical employoos at the Engineer Depot at Sbaronvillc 
shall be inoludbd In 19^ and 19^5 of tho Engineor schedule and in 19U3 of 
Surgoon Ooneral's sohodule. 

6. The data heroin requested shall be submitted In duplicate on 
legal site papor 8 x written lengthwise, singlo spaced with one lnoh 
margin on loft si do, so as to roach this office as early as practicable, 
but not lator than ^1 January 19M . Tho name of tho reporting offico 
shall be typod or stamped in the upper right-hand corner of both copies of 
the schodulo. 

7'..' The budget data for activities under tho direction of the Division 
Engineer as Service Command Engineer will bo furnisbod tho Commanding General 
of the respective sorvico commands whon roquosted by that offico. 



8, The following offices are expeeted to submit schedules in 
accordance with the above instructions t 

All Divisions 

All Pi strict S 

All Engineer Depots 

• ' * - ft- ' 

All Engineer Sections of Army Service Forces Depots 

Engineer Board, Ffaart Belvol» v 

Ar«y Map Services 

Parts of Embarkation 

Holding and' Heoonslgnment Points- 

All other offices to vhicb military funds are allotted 
by the Cblef'of Engineers.' 




THOMAS M. ROBINS, 
' Major General, 

Deputy Chief of Engineer a. 

3 Incls.i ' ' ' 

Sample Forme Nob. ' 1, 2 and J 1 '. 

DISTRIBUTIONS (C/L26UU) 
F - 1-2-U-6-7-8 and 11, plue Board of Engineers' for 5 Rivers and Harbors. 
0 - (OCE Memo. No. U35) ••' - - 



k 



Inclosure to c/l No. 2695. 
(F13CQ1 No. 25k) 
Dated 18 January lykk. 



analysts mr PRn.nnryrs by nnMPnirawrg 
SCHEDULES FOR FISCAL YEARS 19^. llhk AND lQta 

Appropriation Titlo ; _0ffico 

Project No . Title : 



(1) i (2) (1) 






Actual j 
Obligations 1 
F.Y. 19U3 


Eotlnetcd 
Obligations 
F.Y. I9kk 


Estimated 
Obligations 
F-Y. 19^*? 


01 Personal Servicee (a) 








02 Travel- 








03 Transportation of Things 




* 





Ok Comunleation ServicoB 


1 






05 Bents & Utility Services 






— - - 


06 Printing & Binding . 








07 othor Contractual Services 








08 Supplies and Material^ 








09 Eauitanoht 








10 Lands and Structures 








13 Eofunde, Awards and 
Indemnities 








Total (Cross Obligations) 
Less all relxaburscncnts 
Net obligations 






! 









(a) This amount must 
on Forn 2. 




MSUriAM DISTRICT :iI3fORI 
BOOK I - 3EU2BAL 
VOLUME 5 - FISCAL PRQC2DUIL3 
APPENDIX "A" 
CHARTS AMD 4RAffi3 



DESCRIPTIOI 



^atlatat«d Projaat Axpandituraa 

Qraph of 3fcmthly ^xp«ndltur«f 

Vouahar Proeadura Flow Chart 

Stpeaditura Oat a Flow Chart 

Manhattan Projaot Coat Breakdown 
by Prograsw 

Oiatrlot Offloa ! lsoal Organisation 
Chart - Inoaptlon of Oiatrlot to 
1 Jfovanbar 1943. 

Dlatrlot Offloa Flaoal Organisation 
Chart - 1 3ovaabar 1948 to 1 Hovanbar 
1944. 

Dlatrlot Offloa Flsoal Organisation 
Chart - 1 SoTernbar 1944 to 31 
Deoeafcar 1946, 

Dlatrlot Offloa i'laoal Organisation 
Chart - 1 July 1946 to 31 
Dooaabar 1946 



2000 
1900 
tftOO 
1700 
1600 
1900 
1400 
1300 
1200 
1100 
1000 
900 



-TVTIMAT-?/ a-tVI/trP MONTULY ON TU"tr RA/I/ Of" APPITIONAL 

PAT* OB. CHAN&t/ IN PLAN/. TU-f G£APU -f-OB. OP-t-fcATION/ 
/UOWy TU-t -t-yTIMAT-t- Of" Cl'MUUTIV-t- OP-tCATION CO/T/ TO 
TU-f APVANC^ ?AT-t/ INPICAT^P. 

PB.IO£ TO 6/50/45, PAT A W-fC-tr ON AN -fx. O-frNP i T UB"t PA/ 1/, 
INCLUPING APVANC-tr/ A KIP I N/ - UE. ANC-fr -fUNP/. ALL PIEtrCT 
COV"M2.NM-t NT CO/T/ \Y-fa-t iNCLUP-trP WiTU Op-C"2.AT I ON/ A/ [ 
A CONTINUING CO/T. ' 

BY fe/50/45, TU-f E.-t-COCP/ Crf" CO/T/ CY PU.OGCAM/ W-fC-Cr 
/U-TMC 1-fNTLY V-fr.L "t/TA&l l/U"t"P TO p-fE-MlT A C U AN G "t OV-f-P. ' 
TO TU-t \J/~£ O-f- PITA ON A CO/T DA/I/. TUt" GEAPU/ CrTYONP 
6/50/46 AP_-t ON A CO/T OA/I/. -frXCLJPINS APVANC-tV ANP 
IN/UB.\NC-C- -TUNP/. PIUL-tCT GOV-tCNM"C"NT CO/T/ AErf APPB.O 
PE.1AT-t-LY /DLIT 6tl\VttN PLANT ANP O P-f-|Z AT I ON / - 

T 



f- 




3IPtC 3IJAN 2lrf-tt> 51 mil 30 »«. SIMM JOJUi 3IJUL 31 AUG SO/CP it OCT 30 NOV ilftC SIJAM 29 ft* 3IMAH. 30APG. 
H*- 1943 » I — 



3*«W 3CJW 

1944 



31 JO 




MANUATUN Pl/T&l 
t-ZTIMAT-tP PCOJ-ErCT ± 
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UMit m>«pb. 5i MM JOJIW »JUL 5UU6 30/t9 MOCT Mm IRC 9IJM 2*ft» 31 MM. MIPS. MIMr »JUa JIJUL HAUS JOjef 3/ OCT JIDfC 

1945 «-f— 1946 *H 



MANHATTAN Pi/THICT 
-E-/TIMAT-E-P PCOJ-tCT -trXP-ErNPITUC-t-/ 

PLATir A 




JFMAMJJASON D|J FMAMJ J ASON D|J F M AM J J A SO N DjJ FMAMJ JASOND 
— 1943 '944 *p 1945 "T" '946 



NOTE-: TOTAL -tXP-tNPlTUjl-E- 
AS OF 51 PtC. 1942 
WAS Ifc MILLIONS. 



MANHATTAN DISTRICT 



ACTUAL MONTHLY 
■tXP-F;NPnuP.-C5 

PLATE B 



VUOCHER *ROCLDUilS FLOW 








xiacunvB 
> cfficjsr 



: FMaNC3 cm&a] 

V.kNCCUVER 3KJ j 
[ 'VAoHDfGXCIf J 



fimamcb oppicsa 

ttltT BLISS ! 
T3XAS j 



\ \ 



! ADUIflXSlRAlIVS 



i 



PIoCAL 
OFFICES ! 



AUDIT 

JEC3I0M 





A 






B 


-> 




C 


-> 





JL.LJ. 



OFF iSEA AUDIT ORCUP 



fimjs officer 
oak ojdcs 





; 




. L_. .. ^ 




A 


voucher 






ac«moL 






JiSCTIOH 








B 


( 




- . ; 


f.... y.c 



FINANCE CfFICSa 
TIDINESSES 



SlOIIffi&ii 
C3K3 



L. 




SANTA FB 
.USA 



A «• Group 1, Group 2, (Troup 53, and Group 6a Vouchers 
3 - "roup 3 Vouchers 

C • tfroup 4 1 Sroup 5A, and Group 6k Vouchers 




EXPENDITURE DATA PLOW CHART A3 OF 31 DECEMBER 1946 



FIHANC8 
OFFICERS 



DISTRICT 



-4 



r 




•TJDGSf 



DISTRICT 
TRAVEL 
ACCOUlf 



DISTRICT 
AUDIT 



DISTRICT 

COMMERCIAL 
ACCOUNTS 




ALL AREAS 
EXCEPT HASH 
FORD AHD 
SANTA FB 



A 



7F 



HAilFORD 
ENGINEER 
5TORK3 



j?INAJCB 
OFFICER 



B 



FIHANCB 
OFFICER 



A, Unelaaaified vouchers to Finance Officers 

3, Copies of paid voucher a. 

C, All travel vouchers* 

D. All contract payment vouch era. 

E. All comae re ial vouchers. 

F, Classified travel vouchers. 

0. Vouchers under classified contracts, 
H, Classified commercial vouchers. 

1. Classified contract vouchers. 
J. Jonthly expenditure report. 

K. All vouchers to Finance Officers for payment. 

L. Paid vouchers pertaining to F, G A H. 





CAPITAL COStS 



r 



Ctf at CSV 
S-50 

X-10 HKW 
'-9 

x-10 csw 



BSSTU.SCH aHS SBTBLOWaKf 



Y-12 
X-10 KB* 
P-9 

Saat* 

GSRD 

t4*dlcal * 



PHOGT9AM 



"1 



POST WHB 

Clinton La%. 
BrooktaftTOa Lab. 
Knoll. XI I*b. 
California 

&«ffloaal Lab. 
M«c«llaa«Ott« 



<»«a«rnl 

T-l? 

S-50 

X-10 HSW 
Santa ?• 



..J 



1 



SBBVICK 



IT: 



Pro-rat «d 
to 

BJtSUAftCK, 
PLAMT 
& 




&ha«t ?. 



0?iiJ*A M IGU COSTS 



CP »t Cj4W 

Santa 
X-10 Ci« 



T 



"1 



r 

Y-l? 
X-10 
'-9 

Saata 

OSHD 

^«die«l & 
dmumraX 



t»ne? wah 

"Vrgoant La%. 

Cllatoa L«b. 

Kaolls II Isb. 
CaliferralA 

Hl«c«lliuMOua 



<}«j»r*l 
T-l? 

X-10 KBW 
S*ata >• 



OYsiRkkAD & 
SKRVICii 



Pro-mt*d 
to- 

A.RCH, 
PLAN? 

KATSKIAL 




District 
Xiurlnaar 


Ixaa 

Off 


utlva 
lo«r 



Fiscal Organisation of District 
Gfflaa froa 1 Hoy. 1943 to 1 Mov. 
19U. 



PB Pt SONNE L 

officers 5 _ 

mL. 3-- 

p 

«\\ .ri»." 

(PC - 

mack:--'.: 

y*e.- : . 



Sarrlca 4 Con. Mr 



Major J.B.Trwria 



Control Sac. 



Liaut„B.G.Saits 

T»o^FabTi9U7 



TOTAL- 



admin. Qffiaar 


Lt.Col. 
C.Vandan Buldc 






Fiscal 
Capt.D.C 

papt.I.E. 


Branah 


McGaulay 



Off alia Audit Sac 



L.V .Burton 
C1F-12 



Control Sac. 



CaptJB.G. Salts 
Uftar 15 Fab.l9U) 



Coafi Section 
L.HartiaalU 
CAF-12 



E 



Ganaral 
tvcaonntlng Offioa 
Fiald Audit 

(Froa Fab.1944) 



CEff audit Sactlon 



T.U,Takiaehick 
CAF-12 



Qaaaral 

Accounting Ofc 
Fiald Audit 

(Froa lay-19«) 



Hanford 
pr.Werka 
Fiscal Units 



Iraral Sactlon 



S. Bargar 

V5 



Santa Fa 
Fiscal Unit 



Flaanoa Sactlon 



G.C.Garth 
CAF-7 



Coma.Vou. Sactlon 



M.H.Uun. 
CAF-4 



Vou. Control Sac. 



H.Taatar 

CAF-4 



TJtiwar Araa 
Audit Units 




ORGANIZATION CHART 
MANHATTAN DISTRICT 



UNIT 

SUBMITTED 

RECOMMENDED 
APPNOVED - 



DATE . 
DATE . 
. DATE . 




District 

BoglhSQT 



Fiscal Organisation of 
District Qffiea - 1 Her* 

194A to p r oo e nt date* 



6 I 

~2 



Sxocotlve 
officer 



X 



Control See* 



CapUB.G.Selts 



(To ZL *m» VK5) 



Ad oln« officer 

Tt. Col* 
C.Tanden Balck 



ftmomiiL 
officio* . 

EIL _ 

* _ 

t r-- 
c «r 

Hit CL:--- — 

y»c- 

TOTAL - ~_ 



Fiscal Branch 



{or D»C.Dogart 

ipU^*^cCatiIe7 



Inap.ft Contr ol 



Kajor J.*.Trwria 



Audit Section 



T.E.X*kiaehicK 



■Hyts»^t 3t at»«3oc« 



!'aJor fi,Q«S«its 
(after 21 Jom 1945) 



Coat Section 



U MartSnaUi 
CAF-42 



General 
Accounting office 
Field Audit 



Finance Section 



?**riishnefaky 
CaF-9 



Onlt 



£«&«&eyer 

CAF-6 




General 
Accounting Cfc. 
Field Audit. 




Hanford. 
Bngr* Horfsi 

Fiscal Units 






Santa Fe 

Fiscal Onit 



Audit Unite 



ORGANIZATION CHART 
MANHATTAN DISTRICT 



WHIT 

submitted 

rec0mmen0eo 

approved 



OATE . 
DATE . 
. DATE . 



' ' ' . • V v, <- ^jf. 

ESTIMATES FOB TBI FISCAL 1KAB 1945 

^^^^^ ^^^^^^^W^F. ■ ^ PW ^^^^^ ; J|*» .^pp^^W^^Pjp ■ W^g^ 1 ^ ~- 



I»clo#we *o C/L Ho. 2695. 

(T&M&fQ, 254) Dated: 18 January 1944. 



pprlatlon: . 




Mm ' Ho. of Jto» Man Ho. of Ed- 



Man Bo. of Sa- 



SQ5TBATIVX AHD FISCAL SERVICE 
wee $V,600 to $3,600; 
nnt&nt 

ange $2,600 to' $3,200: 

NBEnncs 

Bnee <3 f 200 to $3,800: 
Attorney 

CTIV1 AHD CUSTODIAL SERVICE 
engo $1,320 to $1,620: 

perxaenent, field 

ioyeee, field 

Loyeee 

j engaged ' 

nsation 

jfC' - 

fferentiol 

jr for foreign aorvice 
reonal service, flold 



1 

2 



10 



18 

8 
2 



1 
2 



12 



23 

15 
If 



5,000 



■ V« 
3MT0 



1 
1 



12 



1 

2 



19,060 
4,600 



10,000 

ljooo 



19 

8 

2 
1 
1 

2 



15 



5,000 
3,800 



.9 
1.0 



.8 



17,21* 12.0 

1.799 



15 

1 
1 
2 



31.1W* 

19,060 
4,600 
8,000 



2,Q 

7.9 
1.2 

.5 
.3 
1.0 



28 



1*2 



500 
1630" 



33 



17 



2 

12,000 
1.000 
500 

76,306 W% 



1 
1 



15 
-2- 



20 

10 
2 
1 
1 
1 



4,4io 

3,200 



2,271 
18,126 



35 



30,247 

18,579 
2,770 
4,000 

1 

11,000 
1,000 

500 

68,097 



FCSM BO. 2 (Contiau ^ to t , c/l/llo. 0695. 

'PERSONNEL RSQUUffiMEIiTS (Filc I K; . 25M 

BUDGET ESTE4MTES FOR TEE FISCJ. Y£/J< 19^*5 Dated: 13 Januar;- 19U*. 




...Office 



19U5 1_>W+ 19U* 

Man M'J. of En- Jfcn No. of Eu- Men f.V. :.f Eu- 
Yoarc dIs.yuob ; jiount Yoc re Ploycce /xi^unt Y^ar? Ply/vy* Li^jiZ* 

crvicc, field (continued) 28 h2 65,63" 35 1*7 76,306 27.6 55 68,097 
mbeietoncc furnished . i ; qqq l f 230 1 ,ioo 

26 6^650 3; 1*7 75,106 27.6 y> 66,997 

0 for increase polecats 
to crafts, protective 
oea due to Public lev 

5,000 

r o for increase payments 
/lthin- grade promotions 

tear 19W*. 5^000 



BUDGET SS 



Title of Appropriation; 




All personal service, field (continued 
Deduct quarters end subsistence furnished 
01 Par o one 1 Services 



Anount included abovo for increase payncnt:- 
in Fiscal Year lp4A to crafts, protective 
end custodial onployces due to Public Lev 
69**-77th Congress 

Anount included abovo for increase payments 
for aduinletrotiv© vithin-grc.de prorations 
nadc during Fiscal Year 19Uk. 




SAMPLE FORM NO. 3 
Forecast of Employnsnt , Fiscal Years 19^ and 19^5 



Inclosurc to C/L He. 2 
(Fiscal No. 2^h) 
Dated : 18 January lyhk 



(Office). 




Classes of enployeee 



Nunber of errployees 
in active pay 
statue qb of — 

Fiscal year 19^ 
September 30, 19U3.... 

December 31, 19^3 

March 31, 19hk 

June 30, 19U4 

Man- years requested, 
ehovn on Salary and 
Wage Schodule. 

Fiscal year 19^5 
September 30, 19kk. . . . 

December 31, 19M 

March 31, 19^5.'. 

June 30, 19^5 

Man- years requested, 
ehovn on Salary and 
Wage Schedule. 



Regular 
full-tinej 
salaried 
and wage 



Tcnporary 



Part -tine 



While 
actually 
engaged 



Without 
conpensation 




$1 a year 



(Use addition- j 
al colur:m for j 
each addi- 
tional class) 



SAMPLE FORM HP. 3 w 
Forecast of Bnployoent, Fiscal Years l$kk and 19^5 



Ihclosure to C/L No. 2695. 
(Fiscal No. 25U) 
Dated: 18 January 19kk. 



(Office), 








Classes of enployocs 


>er of employees 
1 active pay 
itue as of — 


Regular 
full-tine 
salaried 
and vago 


Tenporary 


Part-tioo 


KnlJ.0 
actually 
engaged 


wi unouo 
conpcnsatl on 


$1 a year 


(Uee addition- 
aj. coxurin 1 or 
each addi- 
tioncl class) 


seal year 19hk 
wr 30, 19*3- • 

rears requested , 
m on Salary and 
3 Schodulo. 

seal year 19^5 

bcr 30, 19^ 

0, 19*5 

pears requested, 
wn on Salary and 
e Schedule. 






















































. 


■ - - 



UNITED STATES EHQZ9EER OFFICB 
UmikTtAV disttuct 
Rooa 907 
270 Proedsay 
Haw York, H*T» 

September 29, 1942 

JClf 



Subjeott Allot**** of Additional fold* to Manhattan District. 
XtfCRANIVI tot Brigadier General L. R, Oroya*. 



Z suggest that you taka op with the proper paopla la 
SOS, probably Oaorga *ichards, tha question of allocation of tha 
$47,000,000 neeeeaary to conpleta tha funds authorised for DSH* 
Tha aaount approved waa $39,000,000, and $35,000,000 vara allocated 
la Auguat. Ra are preparing to sign a contract with Stone • Webater 
for $66,000,000 and Z believe it would be wall to Kara sufficient 
funds on hand to eorer this eontraot plus tha $15,000,000 already 
transferred to OSRD. (Tha balance of $4,000,000, together with 
bom $5,000,000 expects* to be returned by OERD, will be needed to 
cover other ooiwlt— nte sueh as ore and aatal.) 



J m 0. MARSHALL, 
Colonel, Corps of Shgiueers, 
Dlatrlot Qngineer. 



cot Lt, Col* Nichols 



r^m^mjmgkj^T xhis dooment aoiul^a oi 1 
^^^HHHflp Jo» of copl'3- ;arias 



• o t cot 2610 
»'4shin^tun 9 iJ, 0. 

3 February 1945 



.r.;€;:.\;iDl!H ' n «;t Colonel J. P. laCrolx* 

.iU:. : J^7l'i '.'.anhattan district udi^ot for Fiscal *oar 1946. 



It -ho on! a tan Liatriat -urt^et -usti'aate for the Fiscal 
¥oar i* 792 lillion dollars* This Is an Increase ovor the 
riaah oati ml a furnished to the iudgat Officer 12 Decedber 1944, 

2, Jo ;:y ..■onoroaciuu to Uie -jud«ji*t Officer dated 28 .'iovoraber 
1944, It was ixuiiC itOii it total coots to 30 June 1945 » vara 
l/'jQ idlUcn t one that 1 »74 alllien would be 'neaded to covor actual 
caah expenditures to that date, i Lowovor, any diXferwica between 
actual allot,. .ants ma ' he aaount of 1950 millions should ba allotted 
prior to 30 J una 1945 froa Fiscal Xear 1945 funds, anl»ss it la pre- 
ferred to increase the Fiscal Xaar 194* aULotnsnt by an equal anoont. 



L. H. <«HQVB3 9 
Major General, C. S. 



cc 1 Colonol .'lichola 



This tlocunont auiaiatj of 1 pu t je, 
rio* of oopiea- oH.ua 




22 liarch 1,4$ 



Colonel LaCroix, 
Colonol Ant oa* 

udget atinate, Fiscal 1946. 



1, In accordance tilth oar recent bolephorw coover-sation, 
it la estimated that the aua of 100 million will be necessary 
to cover tha aoqpenditure for proposed additional construction^ 
Manhattan engineer .'Xistrict, at Oak itldge, Tomaasee* 

2, It la raqcKstod that the sua now included under "I" 
Project 430, be increased by 100,000,000, It is further requested 
that the figure 792,000,000 be corrected accordingly aherevor it 
appears in the Dud&tft -at iuato, Fiscal Tear 1946* The aoount of 
about luO, 000,000 vws uaed In a conference concerning the propooed 
destruction, ihioh Gnfororice vras hold in the Office of the Under 
Jecrot ry of ar, Pentagon uildia*, at 0930 o'clock, *tarch 1?45» 



Colonel, Jorpa of ^v.ineere* 




I'hia .'iecuaent -striata of 1 pa 
.o* of sopioa • oriaa £kk» # 



23 %vaaber 1/V> 



'anorandua for Major vleneral ^-orvje J. iiehirda 
*»<!39t Officer, ..ar lepartnmt* 



>ubjocti -oat liatlaata, .';inhattan n inoor i*tutrlot. 

Attached horoto ure ^rolJUiiflary nupMenentary oatjUatoa 
for the Manhattan ^iatriot to 30 Jane 1)U5* There la alao a*tackod 
3 Hot of actual and anticl] aied <jxj onditurea for the sane parted, 
./irh aal.tr.iate of aiitiittoial fur/ia needsd to JO June l'J45* iha-so 
i'l iires aro vrel'.. .inary and are now be in .5 worked over# The final 
i'ijurn.j should, l-o ro dy by 7 Decualor 1 ( M4» 



^ajor General, 0« rf. 



Inclci 



(.'lotai Above fijure of 1950 -aj coi»fir».ed Informally . ; 



■Jo. of copiaa - '-ariaa 
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SECTION I 
PREFACE 

i. The instructions which follow in this Manual are intended for use 
by all Chief Project Auditors and others concerned with the preparation and 
audit of vouchers under "SPECIAL CONTRACTS". The term "SPECIAL CONTRACTS " 
is defined as follows: 

A Special Contract is one which (i) has been taken over from 
the OSRD and continued under the Manhattan District j or (2) 
which is a Research and Development contract in its entirety' 

2« These instructions are a major deviation from the usual audit re- 
quirements. Appendix "A" of this Manual sets forth the usual audit require- 
ments of the General Accounting Office and is intended for comparison with 
the audit requirements for "SPECIAL CONTRACTS". Appendix "B" sets forth a 
decision of The Comptroller General of the United States (No. B-30282., dated 
4 January 1943) which is the basis for these revised instructions., and which 
gives j in general ., developments and conditions making such revisions neces- 
sary. Appendix "C" sets forth a decision of The Comptroller General of the 
United States (No. B-30282., dated 19 May 1943) which is in furtherance of 
the basic revision. 

3. These instructions are to be applied only to those contracts which 
were submitted to the District Engineer in response to letter., dated 20 No- 
vember 1944j Subject: "Revision of Documentary Requirements" j file EIDMV-3. 

4- Changes to this Manual will be published as required. 
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SECTION II 

DOCUMENTARY REQUIREMENTS 

MATERIALS, EQUIPMENT, SUPPLIES, APPARATUS, 
COMMUN I CAT I ON EXPENSES , ETC . 

5- Supporting evidence for individual items of $50. OO or more will 
follow either^a. or _b.j as indicated below: 

o . Vouchers may be substantiated by submitting with the voucher 
the original or certified true ccpies of supplier's itemized invoices. 
Supporting evidence of this type will be handled in the usual audit 
manner and will conform to the Manual for Administrative Audit of Cost- 
Plus-A-Fixed-Fee Construction Contracts or the Manual for Administrative 
Audit of Cost-Plus-A-Fixed-Fee Supply Contracts (TM 14-iCOO) , whichever 
is applicable. 

b. If the originals or certified true copies of supplier's item- 
ized invoices are not furnished each class of items will be grouped 
(i.e. MaterialSj Equipment t Communication Strvicesj etc.) and the fol- 
lowing itemization furnished for each individual item of each group; 

(1) Date of Purchase (or use of service) 

(2) Name of Item 

(J) Name of Supplier 

(4) Number or Quantity of items 

(5) Unit Prices 

Each group of items should be sub-totaled and incorporated into the ap- 
proved amount of the voucher by the use of the Standard Form No. i035 
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(Continuation Sheet). If the name of the item cannot be indicated due 
to security requirements , code designations may be used. AH code des- 
ignations for identical items should be identical and continuous., and 
must be- currently maintained by the Contractor. 

6. Supporting evidence for individual items under $50. CO is not re- 
quired., and such items need not be itemized in the voucher. The period of 
time coveredj a description by major groups (i.e. Materials., Equipment,, Com- 
munication Service., Etc.)., and the amount of each group is all that is re- 
quired. 

WITHDRAWALS FROM STOCK 

7. Supporting evidence for individual items of $5Q.OQ or more is not 
required. In lieu of such documentat i on t itemization in the following form 
should be made for each individual item: 

a. Date of Use 

b. Name of Item 

c . Unit Price 

Each class of items withdrawn from stock-on-hand should be grouped (i.e. 
Materials., Equipment t Supplies., etc.), sub-totaled., and indicated on the 
Standard Form No. lOJS. If the name of the item cannot be shown due to 
security requirements , the procedure set forth in paragraph 5 _b_. above 
should be followed. 

8. Supporting evidence for individual items under $50. CO is not re- 
quired and such items should not be itemized in the voucher. The period of 
time covered by the withdrawals for which reimbursement is being sought 
(usually indicated by inclusive dates) , the descriptive words "Stock 
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Withdrawals" j and the amount of all included items is all that is required. 

WAGES AND SALARIES 

9. Supporting evidence for each individual item (i.e. the amount 
earned by, and paid to, an individual during a given pay period) of $50. OO 
or more will follow either jj. or .b. , as indicated below: 

ja. Vouchers may be substantiated by submitting with the voucher 
the original or certified true copies of the Contractor's payrolls.. 
Supporting evidence of this type will be handled in the usual audit 
manner and will conform to the Manual for Administrative Audit of Cost- 
Plus-A-Fixed-Fee Construction Contracts or the Manual for the Admini- 
strative Audit of Cost-Plus-A-Fixed-Fee Supply Contracts (TM 14-iOOO), 
whichever is applicable. 

b. If the originals or certified true copies of the Contractor's 
payrolls are not furnished , the following itemization must be furnished 
for each individual item: 

(1) Name (or payroll or clock number) of each employee in- 
cluded in the original payroll (or such portion thereof for which 
reimbursement is being sought). 

(2) Dates (or period and hours) worked by each employee. 

(3) Amount paid to each employee for the personal services 
covered. 

If the name of the employee cannot be indicated due to security re- 
quirements, the employee's payroll number or clock number should be 
used. If such numbers, irrespective of security requirements, are used 
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in the itemization., the listing of such numbers should be currently 
maintained by the Contractor. 

10. Supporting evidence for individual items under $50.00 is not re- 
quired., and need not be itemized in the voucher. The period of time covered, 
the descriptive words "Salaries and Wages"., and the amount of all included 
items is all that is required. 

TRAVEL EXPENSES 

11. Regardless of amounts involved., itemization on the voucher., or on 
the Contractor's special forms if used., should follow either a. or b. below 
dependent upon the provisions of the applicable contract: 

a . Actual Expense Basis 

(1) Name of Traveler 

(2) Inclusive Dates or Period of Travel 

(5) Itinerary (Points between which travel was performed 

(4) Indication of Mode of Travel (Train., Airplane, Auto- 
mobile - When by automobile,, mileage must be shown! 

(5) Cost of Transportation 

(6) Cost of Lodgings 

(7) Cost of Meals 

(8) Cost of Taxisj Tips., and Incidentals ( Entertainment ex- 
pe nses are not allowable items. ) 

(9) Extension of Total Costs 

NOTE : Approved Travel Request t when required by the terms 
of the contract., must support the above itemization. 
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b. Per Diem Bas is 

(1) Name of Traveler 

(2) Inclusive Dates or period of Travel 

(3) Itinerary (Points between which travel was performed) 

(4) Indication of Mode of Travel (Train., Airplane., Auto- 
mobile - When by automobile mileage must be shown .) 

(5) Hours of departure and return for each separate trip 

(6) Cost of Transportation 

(7) Cost of Per Diem 

(8) Extension of Total Cost 

NOTE; Approved Travel Request, when required by the terms 
of the contract, must support the above itemization. 
If the name of the traveler, or any points mentioned in the itinerary of the 
traveler, cannot be indicated due to security requirements, code designations 
may be used. Code designations for travelers should remain identical and 
continuous for all travel performed. Such code designations may be identical 
to similar designations used on payroll reimbursement vouchers if desired. 
All code designations must be currently maintained by the Contractor. 

CERTIFICATIONS 

12. a. The regular 'correct and just' certificate as printed on the 
face of the Standard Form No. 1034 (revised) will be signed by a respon- 
sible official of the contractor. 

b. The regular certificate as printed on the face of the Standard 
Form No. 1034 (revised) will be signed by the authorized Certifying 
Officer of the Manhattan District. 
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c . The following 'Special Certification' will be typed or stamped 
the reverse side of all copies of the Standard Form No. 1034 (revised) 
will be used on every SPECIAL CONTRACT voucher submitted for reim- 
sement regardless of whether it applies in its entirety: 
"I further certify that the personal services and 
the suppliesj equipment j materials j etc.j listed hereon 
were required by and were used in the performance of the 
work under the contract referred to on this voucher and 
that payments have been made of all amounts for which 
reimbursements are hereby claimed; that the amounts 
claimed herein for personal services involving part time 
work were determined from a distribution of wages for 
the period indicated to be directly chargeable to the 
United States under the provisions of the contract re- 
ferred to on this voucher and are true and correct and 
that payments of these amounts have been made to all em- 
ployees whose wages are included in the distribution; 
that payrolls j procurement records, invoices, and re- 
quisitions concerned will be kept for the period of time 
records are required to be retained by the provisions of 
the contract referred to on this voucher, but not less 
than three (3) years, subject to inspection upon request 
by authorized representatives of the United States Govern- 
ment; and that no individual items costing $50.00 or more 
have been included in the sub-totals and totals of charges 
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for which no itemizations or evidentiary suDstantia- 
tions are furnished. 

(Name) 

(Title) » 
This 'Special Certification 1 should be manually signed a responsible 
official of the Contractor., and should not be included in the 'correct 
and just' certificate either by reference or incorporation. 

d_. The following certification will be typed or stamped on the 
reverse side of all copies of the Standard Form No. 1034 (revised) and 
will be used on every SPECIAL CONTRACT voucher submitted for reimburse- 
ment : 

"I certify that to the best of my knowledge and 
belief the personal services and supplies., equipment j 
materials., etc., for which (Name of Contractor) is 
claiming reimbursement from the Government in the at- 
tached voucher were required by and were used in the 
performance of the work under the contract referred 
to therein". 

This certificate should be manually signed' by the Authorized Certifying 
Officer of the Manhattan District. 

INTERNAL CONTROL 

13. This unusual relaxation of documentary requirements in support of 
reimbursement vouchers has been allowed on the basis of the special 
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certifications as set forth in paragraphs 12 and _d. above. This relaxa- 
tion on the part of the accounting agency of the Government must in turn be 
justified by a careful protection of the Government's interest on the part 
of the Area Engineer and his Staff. Attention is directed to the closing 
paragraphs of Appendices "B" and "C" which indicate the future action con- 
templated by the General Accounting Office. 

14. In order that- this purpose may be more fully servedj the Chief Proj- 
ect Auditor must have continuing and accurate knowledge of the internal pro- 
cedures used by the Contractor. This can only be obtained by appraisal and 
study of internal control methods used; such knowledge will lead to decisions 
as to how much audit work is required., where it is to be directed., and how 
much reliance may be placed upon the Contractor's records. 

15 NOTHING IN THIS MANUAL SHALL BE INTERPRETED AS RELIEVING THE CHIEF 
PROJECT \UDITOR FROM HIS NORMAL FUNCTIONS OF AUDIT AND REVIEW OF PAYMENTS BY 
THE CONTRACTOR FOR WHICH REIMBURSEMENT IS CLAIMED. 



For the District Engineer: 




VANDEN BULCh, 
Corps of Engineers., 
Ass is tan t . 



Lt. Col 
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COMPTROLLER GENERAL OF THE UNITED STATES 
WASHINGTON 

B-lli020 (20 Comp. Gen. 3hl) 

2 January 19U1 

The Secretary of War 
Washington, D. C- 



I have your letter of December lU, 19UO, as follows: 

"In the audit of vouchers Nos. 1036, 1068, 1326, 1U35, 1557, and 1713, 
pertaining to the October 19U0 accounts of Lieutenant Colonel L. W. Maddox, 
Finance Department, covering partial payments made under Contract No. 
W-6357-QM-216, T. A. Loving and Company, Inc., and contract No. W-6357-Qlfr- 
215, J* N. Pease and Company, the Audit Division of your office, in letter 
of November 20, 19h0, addressed to the Chief of Finance, raised suspensions 
against said vouchers for the reason that the following supporting data 
was not furnished: 

A* Original pay rolls. 

B. Original itemized invoices for all purchases. 

C. Complete itemization to support vouchers for all travel, including 
travel orders and other supporting evidence as required by applicable travel 
regulations • 

D. Originals of all agreements with subcontractors, including evidence 
of competition. 

E. Schedules of rates covering the rental of new and used equipment 
rented by the contractor as well as equipment rented from the contractor, 
together with a certified statement showing value of equipment. 

F. Copies of specifications or any special instructions. 

G. Schedules of minimum wages to be paid the various classes of 
laborers and mechanics as determined by the Secretary of Labor. 

H. If payments were made in cash, receipts should be furnished, or, 

if paid by check, citations to checks by dates and numbers should be furnished. 

I. In addition there should be furnished the War Department auditor's 
reconciliation statement of the contractor's depository account if payments 
are made by check. 

"With reference to the suspensions indicated above as A, B, and G, no 
difficulty is being experienced by the War Department in furnishing such 
information with the vouchers on which payments are made under construction 
contracts on a cost-plus-a-fixed-fee basis. However, with reference to items 
C, D, E, F, H, and I, certain difficulties are being experienced which tend 
to a delay in payments under such contracts to the detriment of the National 
Defense Work of the Government and concerning which your decision is requested 
with a view to possible modification of the above requirements in the particu- 
lars indicated below. 

I 
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"Item C. The travel contemplated undar this item would appear to be 
that reimbursable to the contractor for travel of persons in his organiza- 
tion other than the reimbursement for transportation of workmen to and 
from the job which may be required in some instances. If such be the case, 
attention is invited to the fact that travel orders are not customarily 
issued by such private organizations. However, such contracts do author- 
ize, upon the approval of the contracting officer, as defined in the 
contract, travel by certain personnel of the contractor. See article 2, 
subparagraph 1 (f). If the travel in question is the travel referred to in 
item C, it would appear that rather than a copy of the travel order a copy 
of the authority for such personnel to travel would suffice, and it is 
requested that the exception in this particular be modified accordingly 
with the understanding that the travel will be reimbursed on the basis of 
the Standardized Government Travel Regulations, with such exceptions as 
are provided in the contract* 

"Item D. Since the original contracts between the Government and the 
contractor are authorized by law to be made without competition, and since 
there is no requirement in said contracts that contracts between the 
contractor and subcontracts must be made on the basis of competition, the 
requirement that the original and all agreements with contractor, including 
evidence of competition, be furnished would seem to be unnecessary, and your 
authority is requested to eliminate this supporting data to such vouchers* 
By reason of some uncertainty as to whether the term "Agreements with 
subcontractors'' includes ordinary purchase orders, the confusing situation 
has been precipitated that subcontracts with vendors of materials "including 
evidence of competition" are or may be required in support of reimbursement 
vouchers. The resulting difficulties are indicated by the fact that a single 
purchase order may cover hundreds of shipments, as in the case of lumber, 
with separate invoices for each shipment. Furnishing of a copy of a purchase 
order multiplied by the number of individual invoices or groups of invoices 
paid by the contractor on different dates, would in itself entail consider- 
able trouble and expense with delays in reimbursement. Purchase orders 
placed under cost-plus-a-fixed-fee contracts entered into by the office of 
the Quartermaster General are approved in advance by the constructing 
quartermaster, representative of the contracting officer. Materials covered 
by the purchase orders are inspected and accepted or rejected by the same 
officer* His administrative certificate on the reimbursement voucher is 
predicated upon preaudit by a field auditor* By reason of these current 
controls, it is - suggested that any requirement for support of the reimburse- 
ment voucher by purchase orders be eliminated* The seriousness of present 
delays in reimbursement prompts the request that immediate advice be given 
on this particular point. 

"Item B. Since the schedule of rates covering the rental of new and used 
equipment, including the value thereof, rented by the contractor is contained 
in the contract between the United States and the contractor, as well as the 
rates relating to the equipment rented from the contractor by the Government, 
it would appear that this schedule which is forwarded to your office in 
connection with the contract, would meet the auditing needs of your office 
without such schedules being furnished with the vouchers as paid by 
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disbursing officers, if reference on said vouchers is made to the contract 
in question* 

"Item F. With respect to specifications referred to therein the War 
Department interprets this to mean specifications in connection with the 
construction project to which the cost-plus-a-fixed-fee contract relates 
and not to specifications or special instructions with respect to the 
purchase of materials by a contractor from a subcontractor. Since the 
building specifications are a part of the contract and will be furnished 
your office at the tine the contract is received or subsequently furnished, 
is it necessary that said specifications shall be forwarded with the 
vouchers under which payment is made if reference on said vouchers is made 
to the contract in question? 

"Item H» It appears in many instances that where payments by a con- 
tractor are made by check, receipts are obtained at the same time. In this 
event, it is the view of the War Department that if check payments are 
evidenced by a receipt, citation to the checks by dates and numbers need 
not be furnished. Likewise, under item 1, it is deemed unnecessary to 
furnish the auditor's reconciliation statement of the contractor's deposi- 
tory account when receipts are obtained for either cash or check payments 
by the contractor. Your decision is requested as to whether the foregoing 
is in accordance with your audit requirements, 

"In view of the vast amount of construction work which is now under way, 
and which necessitates prompt payment to contractors in order that there 
may be no disruption to the defense program, it is requested that your 
decision on the above questions be expedited," 

It is noted that no difficulty is anticipated in furnishing original 

pay rolls, original itemized invoices for all purchases, and schedules of 

minimum wages to be paid laborers and mechanics as determined by the Secretary 

of Labor. 

With respect to the questions raised under the various items of your 
above-quoted letter, you are advised as follows: 

Item C, Article II, subparagraphs 1 (f) and 1 (n) of contract No* 
W-6357-qm-2l6 provide for reimbursement of travel expenses paid by the 
contractor, subject to written authorization in advance by the contracting 
officer* A copy of that authorization is proposed to be furnished by you 
in support of reimbursements of such expenditures. This will meet the audit 
requirements in that respect. 



ItemD. Under such contracts as are here involved, evidence of 
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competition In connection with agreements between the contractor and his 
subcontractors or in connection with purchases made b7 the contractor pur- 
suant to the principal contract will not be required by this office. 

In order to make a satisfactory audit of invoices paid by the contractor, 
it appears essential that there be furnished an approved copy of any agree- 
ment with a subcontractor which is required to be reduced to writing, and 
of any purchase order placed by the contractor which requires prior approval 
of the contracting officer pursuant to article V, paragraphs 1 (c) and 
1 (d) of the contract. However, it is not necessary that a copy be furnish- 
ed with each voucher or invoice. One copy of such agreement or purchase 
order may be transmitted to the Audit Division of this office for filing 
with the general contract or may be attached to the first voucher on which 
a payment is Involved; and for succeeding reimbursements of expenses in- 
curred under the agreement or purchase order, a reference thereto on the 
subcohtr actor's invoice or the voucher will serve to identify the agree- 
ment or purchase order. 

If and when copies of such agreements and purchase orders which previous- 
ly have been placed are not immediately available, this office will accept a 
certificate of the representative of the Government that the prices paid 
by the contractor are in accordance with such approved agreements or 
purchase orders, with the understanding that copies of those documents 
later will be transmitted to this office j and that, as to future purchase 
orders and agreements with subcontractors, copies will be furnished as indi- 
cated in the preceding paragraph. 

Item E. Under contracts such as here Involved it will not be required 
that there be attached to each voucher a schedule of rates covering the 
rental of new and used equipment, including the value thereof, rented by 
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the contractor. Contract No. W-6357-qm-2l6, article II, paragraphs 1 (c) 
and 2, provides for the payment of rental at not to exceed the rates approved 
by the contracting officer. No schedule of such rates has been furnished 
with the contract. If, however, such a schedule hereafter is filed with 
the contract, or if, as is understood, a uniform schedule of rates has been 
adopted and copies thereof are furnished this office, the audit needs in 
that respect will be met. 

Item F. It was not the intention of this office to require that 
specifications be forwarded in connection with payment vouchers, but rather 
that a copy be filed with the pertinent contract. Article I, paragraph 1 
of contract No. W-6357-qm-2l6, refers to "specifications or instructions 
contained in appendix A hereto attached and made a part hereof, or to be 
furnished hereafter by the contracting officer," If general conditions or 
specifications are available when the contract is made, they should be 
forwarded with the contract. If not, this office should be advised to that 
effect in which case it will be assumed that such specifications will be 
furnished as they become available. With respect to subcontracts made by 
the contractor, this office is not concerned primarily with detailed techni- 
cal specifications, bur if there accompany the subcontract any special 
instructions, general conditions, etc., which amplify or supplement the 
terms of the agreement with respect to the prices to be paid, those documents 
should be furnished as a part of the subcontract. 

Items H and I. It will be satisfactory to this office if payments by 
the contractor either by cash or by check are evidenced by a receipt of the 
payee, in which oase citations to checks issued by the contractor in payment 
of invoices, together with a reconciliation of the contractor's depository 
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account need not be furnished* 

If, in any particular case , it should prove not to be practicable to 
furnish some part of the data required in support of Touchers covering 
payments under cost-plus-a-fixed-fee contracts, I shall be glad to consider 
any alternative suggestion you may wish to offer to the end that there may 
be a prompt payment of amounts due under such contracts as well as a proper 
safeguarding of the Government's interest in the matter. 
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COMPTROLLER GENERAL OF THE UNITED STATES 



Washington 



B-30282 



January k, 19h3 



The Director, 



Office of Scientific Research and Development, 



1530 P Street, N. W 



Washington, D. C. 



Dear Mr. Bash: 

There was received by reference from Mr. Oscar Cox, Counsel, Office 

for Emergency Management, your letter of November 3, 19h2, as follows: 

"For nearly two and one-half years the Office of Scientific 
Research and Development (established by Executive Order No. 8807) 
and its predecessor, the National Defense Research Committee (now one 
of the principal subdivisions cf OSRD) have approached the leading 
educational institutions and industrial organizations of the United States 
with the proposal that they develop and improve war weapons on the basis 
of being reimbursed for actual costs without making any profit* The 
organizations approached have shown the greatest possible cooperation, and 
they have been willing to enter into contracts which provide for reimburse-* 
ment of their costs but which contain no provision for any profit. 

"Throughout its brief but productive history, OSRD has consistently 
followed the theory that its vital war work should be performed with a 
minimum of administrative complications* The standard form of contract 
first used by NDRC and later adopted by OSRD required the submission of 
vouchers in order to claim reimbursement for costs incurred in the experi- 
mental work, and such vouchers were required to be •supported by original 
invoices, itemized bills, excerpts from pay rolls, or other appropriate 
substantiating documents, certified by the Contractor on the face thereof 
to be correct and paid 1 • 

"In administering this contract provision, we have required that the 
expenditures vouchered must be itemized in detail and substantiated by a 
certification from the contractor to the effect that (i) the amount claimed 
was actually spent on the experimental work and (ii) the contractor's 
records are open for inspection by Government representatives. The con- 
tractor and the OSRD Contracting Officer also executed the certificates 
provided in the Standard Public Voucher Form No* 103U. All such vouchers 
have been paid without requiring the submission of any additional sub- 
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stantiatlng documents. 

"V»e are of course familiar with the following requirements of the 
General Accounting Office: 

"A. (1) Vouchers covering the reimbursement for materials and 
supplies purchased and used by the contractors must be 
completely itemized and must be supported either by (i) 
original receipted invoices or (ii) certified true copies 
of invoices with the original supporting receipts; 

"(2) Vouchers covering reimbursement for personal services 
utilized by the contractors must be completely itemized and 
supported either by (i) original signed pay rolls or (ii) 
receipts signed by the contractors 1 employees; and 

"B. In cases where it is impractical to itemize and substantiate 
vouchers as required in Paragraph A, an alternative method which 
will adequately protect the interests of the Government may be 
approved by your Office (e.g. 20 Camp. Gen. 3bl 3U5). 

"At the inception of its research program and again within the past 
month, we concluded after careful deliberation that the following reasons 
make it inadvisable, if not impossible, for OSRD to compel its contractors 
to observe the requirements for itemizing and substantiating vouchers of 
the kind specified in Paragraph At 

"(1) The objections raised by OSRD in the Government's interest* 

(a) OSRD experimental contracts, unlike construction and 
production contracts, usually call for the expenditure of 
relatively small amounts of money* for a particular project 
to be conducted over a relatively short period of time, and 
it would be extremely difficult for the Government to per- 
suade scientific organizations to perform this work on a 
non-profit basis if the acceptance of an OSRD contract 
required any extensive changes in a contractor's normal 
administrative practices. It is obvious that OSRD is in a 
different bargaining position for insisting upo.i voucher- 
ing requirements than the usual case wherein a contractor 
is seeking Government contracts which provide for profits. 
Thus, in order for OSRD to get the vital scientific war 
work done efficiently and quickly, the elimination of 
technicalities is essential) 

"(b) Since under the contracts the Government agrees to 
pay for the cost of doing the work, all clerical assistance 
hired by the contractor to handle clerical details is paid 
for by the Government. If an OSRD contract cannot be admin- 
istered by the contractor's administrative employees under 

"♦During the past fiscal year OSRD executed approximately 1,000 contracts 
averaging ?30,000.00 per contract. 
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its normal procedure, additional help mist be hired, 
and such help eventually is paid for by the Government. 
Therefore, OSRD has attempted to work out administrative 
requirements which utilize and do not disrupt a contractor's 
existing administrative procedure; and 

"(c) Nearly all OSRD contracts are classified under Army 
and Navy regulations as Secret, Confidential or Restricted, 

"Generally speaking, the work being done for OSRD by the 
contractors is of a highly secret nature, and great pre- 
cautions have been taken by OSRD at the request of the Amy 
and the Navy to safeguard all information concerning the 
contracts, especially concerning the scope of experimental 
investigations. It is most dangerous to the security of the 
nation to make such information available to anyone except 
the scientists actually doing the work, and it should not be 
available in compiled form even to the clerical employees of 
the contractors. Detailed itemization of minor expenditures 
is therefore opposed by the OSRD officials because the com- 
pilation of such details jeopardizes the secrecy of the OSRD 
program by giving complete information on the type of materials 
used in the work and the individual scientists doing the work, 

"(2) The objections raised by OSRD contractors. 

"It must again be emphasized that the experimental work being 
done under OSRD contracts is quite unlike the mass production 
or construction work being performed under the usual Govern- 
ment contract. Experimental work requires the use of a multi- 
tude of inexpensive supply items, usually furnished to the 
scientists piecemeal from stockrooms, whereas for production 
contracts the supplies required are purchased in great quanti- 
ties and used in bulk. For example, in a recent case (Contract 
0EiIsr-lil3) one voucher (No. 20k2) was submitted which covered 
$2,368.07 worth of materials. There were 3,h35 items on the 
voucher. 3,265 of them were items of £1.00 or less, the total 
value of which was only $529.1*2; there were 127 items of more 
than $1.00, but less than &5.00 with a total value of only 
$227.21; the balance of $l,6lU.i)ii covered items of more than 
$5«0O each, of which there were only 93. As a result, a vast 
amount of clerical labor would be needed to prepare detailed 
itemization of petty costs which constitute only a small portion 
of the total reimbursement claimed, 

"Within the past several months we have notified all OSRD 
contractors that vouchers should be substantiated according 
to the requirements outlined in Paragraph A, and the contractors 
" have been unanimous in protesting that the institution of such 
substantiating requirements and the continuance of the present 
itemization requirements would deal a heavy blow to the progress 
of their vital war work. They have pointed out the following 



IX 



B-30282 



facts: 

"(a) Many contractors, especially universities with 
limited resources, have been forced to finance this work 
for OSRD for many months before being able to obtain any 
reimbursement from the Government. The OSRD work is so 
pressing in nature that frequently the Government calls 
upon the contractor to start the work several months prior 
to the time the proposed contract can pass through the form- 
alities necessary for its final execution. Thus, it often 
happens that a contractor works for two or three months 
prior to the execution of the contract and an additional 
four or five months before its vouchers pass through the 
OSRD and OEM Fiscal Offices; 

"(b) Pay roll records are now usually kept by machine 
and 'original signed pay rolls' are thus a thing of the 
past for most organizations. Also, since the modern method 
of paying invoices is by the use of bank checks, 'original 
receipted invoices' are documents which the normal contract^ 
or never encounters in its ordinary activities. These OSRD 
contractors have stated that it is physically possible for 
them (at the Government's expense) to obtain substantiating 
documents, such as 'original receipted invoices' to sub- 
stantiate the purchase of supplies and 'receipts signed by 
the contractor's employees' to substantiate salary payments. 
They have pointed out, however, that, since such documents 
are never required by them in their normal experimental 
activities, the progress of the scientific experimentations 
for OSRD would undoubtedly suffer if their small staffs are 
forced to upset their normal procedures and obtain such 
documents from the large number of suppliers and from their 
own employees who are scattered all over the country con- 
ducting their experiments in close cooperation with the OSRD, 
Army and Navy officials. Furthermore, if forced to obtain 
such documents, they would be further delayed in submitting 
vouchers claiming reimbursement for the money which they use 
in OSRD work, and they are financially unable to tolerate 
any such further delays; 

"(c) The effects of the Selective Service Act have been 
felt in their administrative work, and it is difficult for 
them to locate competent personnel to replace employees who 
have left to go into the Armed Services — much less to enlarge 
their staffs to accomodate the OSRD administrative work. 

"For these reasons, at least one important OSRD contractor has already 
informed us that it would regard the institution of the requirements for 
substantiating vouchers outlined in Paragraph A as sufficient basis for 
refusing to sign any more OSRD contracts, and many others have indicated 
such strong objections to the requirements for itemization and substantiation 
that their future cooperation with OSRD in its work will be adversely affected 
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if such requirements are enforced. 

W I think that the above mentioned considerations make apparent the 
inadvisability of insisting that OSRD contractors substantiate their vouchers 
according to the requirements outlined in Paragraph A. 

"Nearly all contractors are willing to maintain for any reasonable 
period of time, subject to inspection by any authorized Government representa- 
tives, all records concerning contract costs. They are willing to certify to 
that effect, and include in their certifications any required statements con- 
cerning the cost and use of all items vouchered. Therefore, the following 
procedure is suggested as one which will adequately protect the interests of 
the Government without unduly burdening the contractors or interfering with 
their work: 

"(1) Vouchers with proper and adequate certifications by the 
contractor and the Contracting Officer, as prescribed by the General 
Accounting Office for the protection of the interests of the Govern- 
ment, will itemize all charges of individual items amounting to 
$50 .00 or more for salaries or wages by listing the names or pay roll 
numbers, hours and dates worked, regular and overtime rates of pay, 
and the total amounts paid to each employee; and will itemize all 
charges of individual items amounting to $50.00 or more for supplies, 
equipment, materials, etc., procured from outside sources or from 
stock by listing the dates of deliveries, numbers of purchase orders 
(if used), names of items, names and addresses of vendors, numbers or 
quantities of items, unit price and the total costs of all items. 

"(2) Individual items for salaries, labor, materials, equipment, 
supplies, etc., amounting to less than $50.00 will be classified 
according to the various types of expenses, with a showing of the 
period during which used, and will be listed by sub- totals without 
any other listing, itemization or supporting documents. 

"(3) In addition to the certification required by the Contractor on 
the Standard Form 103U Voucher, the following certification will be 
obtained from the contractor: 

"•I further certify that the personal services and the supplies, 
equipment, materials, etc., for which reimbursement is hereby 
claimed, were required by and were used in the performance of 
the work under the contract referred to herein, and that pay 
roll and procurement records and all invoices concerned will 
be kept for a period of at least four years, subject to 
inspection at any time upon request by authorized representa- 
tives of the United States Government. 1 

"(U) The certification suggested above for the contractor would, of 
course, also apply to all items and records for individual expendi- 
tures below $$0.00, and will be amplified to include a statement to 
the effect that all of the individual items cost less than $50.00. 

( "(5) In addition to the certification required of the Contracting 
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i' CZzar on tav? Standard Fore. 103*; 'A/Ucber, the t .>lluxinij cortifi- 
c.j^ioa will i - ; .)bt-iiried ;'rorj an a 1 .' thcr izeh no orecu-. ' a v;.ve of the 
Contrac tin ; Officer such repress ntatives are the 0;Vtl) cochnical 
re prose n ta t ive s who supervise and direct the ooi •• ' fie experi- 
mental investigations which are conducted by the cevttraotors ) : 

'' ' E certify that to the best of ur/ knoTrledge the personal 
services und supplies, ejuipcwnt, materials, etc . , for 
which I name of contractor) is claiming reimbursement from 
the Government in the attached voucher ■•fire required by 
.and were used in one performance of the vrork under the 
contract referred to therein. 1 



"If you find It possible to approve the above sup-jested procedure, it 
la ;ny opinion that the OSftD contractors could proceed .-no re afiMc iently and 
expeditiously with the vital *ork entrusted to them, .vithout impairment of 
the interests of the Government. In the case of the G5RD contractors (who 
are the leading universities and mo3t reputable business organizations in 
the country), such certifications 3hould adequately protect the interests 
of the Government until it i3 possible for your Office to conduct any need- 
ed field audit 3. 7-e believe that it *ould be jjnpracticwl to conduct field 
audits during the progress of the work. The reason is that the comparatively 
large number of 03HD contracts involving relatively 3mall amounts of money 
covering experimental work in all sections of the United States make it 
uneconomical for the Government to station a field auditor rlth each 
contractor in order to check the veracity of the contractor's certifications. 

"This problem has already been discussed at some length by representa- 
tives of 03?D and of the staff of the General Counsel of the office for 
2nergency Management with Messrs. -3. 7, Coons and .. r , L. Morrow of your legal 
staff. If they or any other representatives of your office have any questions 
if hie h they would like answered prior to your final decision, we shall be very 
glad to discuss the matter with them further. 

"Because this problem is a very pressing one, I will appreciate an early 
reply. " 

In the raking of payments to contractors under !, ac tual cost" or "coat- 
plus" contracts vi fch the United States, of expenses incurred by them for 
salaries, materials , supplies, etc., it is the primary duty and obligation 
of the cdmiristrative officers of the agency involved to deter trine in the 
first instance vhether the Amounts for which r aijubur s v-Jsn t is claimed by a 
contractor ac tuai ly vers expanded for Labor, materia.' :-: , etc., end -vr ether ouch 
i ten;s :ictoa !.ly were r (.-re. for o.'je in eornectLcn 'v '. th the performance of 

■icr< under "cntrnc t. ncwever , in the p--r f or:mr.O' 5 of i tr, -itatutcry luty 
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of auditing vouchers covering reimbursement under such contracts, this 
office — in order to determine that the payments properly were made and 
are free from error — requires that there be furnished the best evidence 
available showing that the amounts for which reimbursement is claimed 
actually were expended by the contractor and that such expenditures were 
made in connection with the work covered by the contracts. Accordingly, as 
evidence of actual expenditures by contractors, this office generally requires 
the submission of itemized receipted invoices and signed pay rolls or their 
equivalent* See 20 Ccmp. Gen. 3Ul, 66Uj 21 Camp. Gen. 180, 593. Pursuant 
to such requirement, it appears that contracts of your agency expressly 
provide that vouchers on which reimbursement is claimed by contractors shall 
be supported by original invoices, itemized bills, excerpts from pay rolls, 
or other appropriate substantiating documents. 

However, for the reasons outlined in detail in your letter of November 
3, 19U2, quoted above, it appears that it has become very difficult for your 
agency to obtain the consent of contractors to render itemized statements 
covering every detailed expenditure j and it is proposed to dispense with 
the requirements of itemizing in detail individual expenditures which are 
less than &50. Under the procedure suggested in your letter, as it is 
understood by this office, OSHD contractors will continue to iteirize in detail 
all expenditures for supplies and salaries where such individual iteirs exceed 
$50 and will support these items with evidence such as outlined in 20 Camp- 
Gen. 3Ul, or its equivalent. See 20 Comp. Gen. 66k; 21 Comp. Gen. ?93» Also, 
it is understood that individual expenditures for supplies and services amounts 
ing to less than $50 will not be itemized in detail, or substantiated by any 
supporting evidence, but will be classed in subgroups according to the 
respective type of expense, and the total of each subgroup only will be stated. 
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It is understood further that the vouchers are to be supported with a 
certificate of the contractor to the effect that such expenditures actually 
were required and were made in connection with the performance of work under 
the contract and that pay roll and procurement records will be kept open for 
a period of at least four years for inspection by authorized representatives 
of the United States. Also, in addition to the usual certification on 
voucher form 103U by the authorized certifying officer, it is understood 
that there is to be obtained an additional certificate from the technical 
representatives of OSRD who supervise and direct the experimental work being 
performed by the contractors, that, to the best of their knowledge, the 
services and supplies for which reimbursement is claimed were required and 
were used in the performance of the work under the particular contract 
involved. 

In addition to the reasons stated in your letter for the necessity of 
adopting such procedure, it is understood from representatives of your 
office that, with a few exceptions, the OSRD does not have any representa- 
tives assigned to the laboratories of the various contractors who immediately 
supervise the experimental work being conducted and that the laboratories 
are visited only from time to time by technical experts from your office who 
consult with the contractors and outline the course along which the experiments 
and research are to proceed. Furthermore, it is understood from your letter 
of November 3, supra , that as a large number of OSRD contracts involve small 
amounts of money and cover experimental work in all sections of the United 
States, it would be uneconomical to station field auditors at each laboratory 
to verify the claimed expenditures. 

The adoption of the proposed procedure will be tantamount to the 
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acceptance of the certificate of the contractor that it actually expended the 
amount claimed as reimbursement for any item which is less than ^50, without 
furnishing any evidence or itemization in support thereof. While such 
procedure is a departure from the usual audit requirements pertaining to 
expenditures under "cost" contracts of the Government, yet, in view of the 
fact that the instant contracts of your agency provide for the performance 
of work which is experimental in nature— as distinguished from the manufacture 
of equipment on a production basis—and thus involves work comprised largely 
of the personal services of scientists and technicians and requires the use 
of innumerable minor items of supplies, the costs of which, for the most 
part, are small and at tiroes trivial in amounts, it is recognized that 
strict compliance with the usual audit requirements would be impracticable 
and result in unnecessarily increasing the contractor's administrative 
costs which in turn would be borne by the Government. In this connection, 
it is observed from an examination of the voucher referred to in your 
letter of November 3, supra , that it is supported by a 27-page detailed 
listing of the various items of supplies for which reimbursement is claimed, 
some of which amount to as little as 3 cents, and, as is stated in your 
letter, the vast majority of which amount to less than #1. 

Accordingly, you are advised that this office will not object to the 
adoption by your agency of the procedure outlined in your letter of November 
3, supra , insofar as it relates to experimental contracts. However, as is 
stated above, it is the primary duty and responsibility of administrative 
officials to determine in the first instance whether the amounts for which 
reimbursement is to be made actually were expended by contractors; and it is 
to be understood that the approval of the proposed procedure by this office 
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is not to be taken as reliev£?ftj the authorized certifying officer of your 
agency from responsibility in the event it subsequently should be determine* 
that reimbursements have been made for amounts to which the contractors 
•were not entitled. Also, it is to be understood that your agency will 
require contractors to keep their books and records in such manner that 
inspection thereof by representatives of this office may be made without 
difficulty at some future date. 

Respectfully, 

(Sgd.) Lindsey C. Warren 

Comptroller General 
of the United States 



XVI 



C APPENDIX "C» 
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Y COMPTROLLER GENERAL OF THE UNITED STATES 

WASHINGTON 

B-30282 May 19, 19U3 

The Director 

Office of Scientific Research and Development 

1530 P Street, N. W. 

Washington, D. C. 

Dear Mr. Bush) 

I have your letter of April 13, 191*3, as follows: 

"We appreciated very much your Decision Number B-30282 of January h f 
19U3, felt that it had cleared our past procedure relative to itemiza- 
tion and substantiation of Standard Form Number. 103U Vouchers, that it 
had been established an equitable basis for future vouchering under our 
experimental contracts without causing an undue hardship upon our 
contractors working at cost and yet adequately protected the interests 
of the Government. 

"In issuing instructions to our contractors, upon oral advice from 
your office, we went somewhat beyond the requirements suggested in our 
letter of November 3, 19U2, and accepted by you in the Decision and 
asked them in vouchering to furnish payment dates and check numbers for 
all items of $50 and over. 

"Our letter of November 3, 19U2, proposed the following: 

"'(1) Vouchers with proper and adequate certification by the con- 
tractor and the Contracting Officer, as prescribed by the General Account- 
ing Office for the protection of the interests of the Government, will 
itemize all charges of individual items amounting to $50.00 or more for 
salaries or wages by listing the names or pay roll numbers, hours and 
dates worked, regular and overtime rates of pay, and the total amounts 
paid to each employe; and will itemize all charges of individual items 
amounting to $50.00 or more for supplies, equipment, materials, etc., 
procured from outside sources or from stock by listing the dates of deliver- 
ies, numbers of purchase orders (if used), names of items, names and addresses 
of vendors, numbers or quantities of items, unit price and the total costs 
of all items. 

"•(2) Individual items for salaries, labor, materials, equipment, 
supplies, etc., amounting to less than $50.00 will be classified according 
to the various types of expenses, with a Showing of the period during which 
used, and will be listed by jiub-totals without any other listing, itemization 
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or supporting documents. 

"'(3) In addition to the certification required of the Contractor 
on the Standard Form 103U Voucher, the follov/ing certification will be 
obtained from the Contractor: 

M|,I I further certify that the personal services and pne supplies, 
equipment, materials, etc., for which reimbursement is hereby claimed, 
were required by and were used in the performance of the work under the 
contract referred to herein, and that pay roll and procurement records 
and all invoices concerned will be kept for a period of at least four 
years, subject to inspection at any time upon request by authorized 
representatives of the United States Government," 

"'"(li) The certification suggested above for the Contractor would, 
of course, also apply to all items and records for individual expenditures 
below $£0.00, and will be amplified to include a statement to the effect 
that all of the individual items cost less than 350.00. 

•""(5) In addition to the certification required of the Contracting 
Officer on the Standard Form 103U Voucher, the following certification will 
be obtained from an authorized representative of the Contracting Officer 
(such representatives are the OSRD technical representatives who supervise 
and direct the scientific experimental investigations which are conducted 
by the Contractors): 

""'I certify that to the best of my knowledge the personal services 
and supplies, equipment, materials, etc., for which (name of contractor) 
is claiming reimbursement from the Government in the attached voucher 
were required by and were used in the performance of the work under the 
contract referred to therein." 1 

"Your Decision on Page 8, in referring to our proposal, reads as 
follows : 

"•/OSRD contractors will continue to itemize all expenditures for 
supplies and salaries where such individual items exceed $50.00 and will 
support these items with evidence such .as outlined in 20 - Comp. Gen. - 
3Ul, or its equivalent.' (Emphasis supplied) 

"The evidence required by decision 20 - Comp. Gen. - 3hl consists of 
the very things — 'original payrolls, original itemized invoices for all 
purchases'— which we explained in our letter of November 3, 19U2, could 
not be furnished in the case of experimental contracts without adversely 
affecting the work of our contractors and causing them to change their 
cost accounting systems without any additional protection of the Government's 
interests. In the final paragraph decision 20 - Comp. Gen. - 3Ul states 
that • • • • • I shall be glad to consider any alternative suggestion you 
may wish to offer to the end that there may be prompt payment of amounts 
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due under such contracts, as well as a proper safeguard 01' the Government's 
interests in the matter 1 . With this in mind we proposed in our letter of 
November 3, 19U2 an alternative which we feel comes under the equivalent 
evidence allowed by Decision Number B-30282 of January 11, 19U3 since the 
last paragraph of it reads as follows: 

"'Accordingly, you are advised that this Office will not object to the 
adoption by your agency of the procedure outlined In your letter of November 
3. . . Insofar as it relates to experimental contracts.' (Emphasis supplied), 

"Now the following difficulties have arisent 

"(l) Various contractors state that they cannot furnish check numbers 
and dates for salary and wage payments, hotel bills and names of carriers 
used by employes without unduly delaying submission of their vouchers, which 
will further postpone settlements already being made too slowly, or without 
radically changing their cost accounting systems, or both. There are several 
letters from contractors attached regarding these matters. 

"(2) Tour Office is beginning to ask for original invoices and payrolls 
in support of amounts of $50 and over covered by contract vouchers submitted 
and paid in 19U1. In line with this policy and interpretation your Office 
will be asking continually for such supporting documents as they post-audit 
our vouchers, with the result that important current activities in this 
Office and in those of our contractors will be seriously and adversely 
affected, especially in view of the acute shortage of clerical personnel. 
It is extremely doubtful whether the average contractor should be asked to 
comply with requests to furnish old papers since the majority of them do 
not have and cannot secure adequate office staffs to handle the current 
work involved in the scientific research and development activities carried 
on under our direction for the armed forces. 

"In considering these problems of our contractors it is obvious that 
further relaxation of your usual vouchering requirements is essential if 
the emergency requirements of the present situation are to be met promptly 
and effectively. With the large number of relatively small experimental 
contracts involved in such a wide variety of important research and develop- 
mental activities it will be impossible, of course, to establish any 
standard vouchering requirements which will be equitable and flexible 
enough for all contractors. They all face certain peculiar difficulties 
and many are confronted with all of the ordinary obstacles arising from the 
complete or partial enforcement of normal peacetime vouchering requirements 
during a period of total war. These problems are greatly intensified by 
the experimental type of contract work. Frankly, it will not be to the 
advantage of the Government to insist upon usual requirements whi^h may 
prevent minor incorrect or improper payments but which at the same tine 
will injure contractors' morale, can adversely affect their technical 
operations and might eventually cause a serious slowing up of our scientific 
research and development program in connection with war activities. 

"Furthermore, all the obs.tacles, difficulties and problems mentioned 
appear extremely insignificant when compared with the question of national 
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security, which is so intimately related to the work of our contractors* 
All classified contracts and related papers are handled with extreme care 
in this Office and in those of our contractors and are kept in safe places 
at all times so that no foreign agent may obtain information advantageous 
to an enemy government. Then this paradoxical situation confronts us. 
There is required under usual vouchering procedure a complete and detailed 
listing of every item which is used in experimental work and even under 
our relaxed procedure allowed by your Decision B-30282 there is still 
required rather detailed itemization, with the result that an expert in 
some particular research field could secure probably more valuable informa- 
tion from the examination of various vouchers than he could from the contract 
itself. These vouchers after preparation by clerical and accounting staffs 
of contractors go through the usual channels from administrative audit to 
the Treasury Department for payment and are finally scrutinized in detail 
on post-audit by auditors in your Office. This entire procedure is extreme- 
undesirable and dangerous to our national security. 

2t therefore appears advisable and necessary to ask that you waive your 
ustiel vouchering requirements and audit prerogative and approve all experi- 
mental contract vouchers submitted by contractors, sub-contractors and 
suppliers under which reimbursements have been or will be made by the 
Office of Scientific Research and Development, including its predecessor, 
the National Defense Research Committee, upon a special certification by 
the .Contracting Officer or his designated representative on each voucher to 
the effect that the expenditures for salaries, wages and materials involved 
were required by and used for the execution of the contract work, that all 
amounts for which reimbursements have been claimed have been certified as 
paid by the Contractor, that the costs were necessary and reasonable under 
the exigencies of the situal^Lon and that the usual itemizations and sub- 
stantiations would be inimicable to the national security. 

"The certifications by the Office of Scientific Research and Development 
Technical Aides and Contractors, as suggested in our letter of November 
3, 19U2, and accepted in your Decision B-30282, of January 11, 19h3, would 
be continued, of course, with the necessary modifications to make them 
adequate for the proposed procedure. 

"The proposed certifications might read as follows: 

"(1) For Contractors 

1,1 1 further certify that the personal services and the supplies, equip- 
ment, materials, etc., listed hereon were required by and were used in the 
performance of the work under the contract referred to on this voucher and 
that payments have been made of all amounts for which reimbursements are 
hereby claimed j that the amounts claimed for personal services involving 
part time work, determined from a distribution of wages for the period 
indicated to be directly chargeable to the United States under the provisions 
of the contract referred to on this voucher, are true and correct and that 
payments of these amounts have been made to al"* employees whose wages are 
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included in the distribution; that payrolls, procurement records, invoices 
and requisitions concerned will be kept for at least four years, subject to 
inspection upon request by authorized representatives of the United States 
Crovernmentj and that no individual items costing v£0 or more have been 
included in the sub-totals and totals of charges for which no itemizations 
or evidentiary substantiations are furnished.' 

"(2) For Technical Aides 

"•I certify that to the best of my knowledge the personal services and 
supplies, equipment, materials, etc., for which reimbursements are claimed 
by the Contractor on this voucher were required by and used in the perform- 
ance of the work under the contract referenced,' 

"(3) For the Contracting Officer or his designated representative 

"'I certify that the amounts indicated by the Contractor as actually 
paid for salaries, wages, equipment, supplies, materials, etc., were 
required by and expended in connection with the performance of the contract 
work covered by this voucher; that the costs concerned were necessary and 
reasonable under the exigencies of the situation and that the usual itemi- 
zations and substantiations would be inimi cable to the national security* * 

"The Office of Scientific Research and Development will make a careful 
study of the entire situation, cognizant of the additional responsibility- 
devolving upon it in the event this request is granted, and will establish 
and maintain adequate safeguards for the protection of the interests of the 
government requiring, probably, itemization when possible and advisable 
to the extent approved by Decision B-30282 and allowing for flexibility in 
certain necessary cases where the eventual interests of the Government 
would be better served. 

"Since this matter is of extreme urgency and importance we shall 
appreciate your prompt reply." 

As is stated in your letter, in my decision of January U, 19U3, you 
were advised that this office would not object to a procedure — outlined 
in your letter of November 3, 19U2 — whereby contractors performing experi- 
mental work for your agency under contracts providing for reimbursement on 
an actual cost basis, without any fixed fee or profit, would be relieved 
from the necessity of itemizing in detail, or of supporting with documentary 
evidence, any expenditures amounting to less than ;?50. However, at the 
time said decision was rendered it was not the understanding of this office 
that the procedure outlined in your letter of November 3, 19U2, proposed, 



also, to relieve contractors from the necessity of supporting expenditures 
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in excess of 'SO with evidence showing that such expenses actually were 

incurred by them in the performance of the contracts. While it was stated 

in that portion of your letter of November 3, 19U2, now quoted in your letter 

of April 13, supra , that the amounts in excess of Z&Q would be listed in 

detail on vouchers covering payment therefor, nowhere in said letter of 

November 3j is there any express statement that such items would not be 

supported by evidence showing that the contractors actually had expended 

such amounts in performance of the contracts. Accordingly, you were advised 

in my decision of January U, 19U3, that — 

"* ■• Under the procedure suggested in your letter, as it is understood 
by this office, OSRD contractors will continue to itemize in detail all 
expenditures for supplies and salaries where such individual items exceed 

and will support these items with evidence such a3 outlined in 20 Comp. 
fr«n- 3U1, or its equivalent. See 20 Comp. Gen. 66k} 21 Comp. Gen. 593. * * " 

It now is stated in your letter of April 13, supra , that considerable 

difficulty is being experienced by your agency in obtaining from contractors 

data in support of expenditures in excess of £50 for materials, salaries, 

traveling expenses, etc., and that the insistence on such requirements would 

cause undeu delay in the making of reimbursements to contractors and, also, 

would require radical changes in their cost accounting system. As evidence 

of such difficulty, there are attached several letters from contractors 

relative to the matter. It is stated further that, if this office continues 

to require substantiating data in support of vouchers covering reiniourse- 

ments in excess of C50, important current activities of your office and of 

the contractors will be seriously and adversely affected, especially in 

view of the acute shortage of clerical personnel. Furthermore, you state 

that, in vie-/: of the confidential nature of the work being performed by your 

agency under the contracts involved, a continuation of the procedure 

whereby there is set forth in detail on vouch ,rs the various items used 
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by contractors in performing experimental work would be inimical and 
dangerous to our national security. Accordingly, it is requested that this , 
office waive the usual voucher requirements of itemizing and substantiating ' 
with supporting evidence, expenditures for which reimbursement is made to j 
the contractors involved, and that this office approve all expenditures on j 
vouchers covering payments under such experimental contracts of your agency | 
and its predecessor, the National Defense Advisory Committee, upon a 
certification of the contracting officer, or his designated representative, 
to the effect that the amounts for which reimbursement has been made were 
required and used for the execution of the contract work, that such amounts 
have been certified as having been paid by the contractor and that the 
'costs were reasonable and necessary under the exigencies of the situation, 
and that the usual itemization and substantiation thereof would be inimical 
to the national security. Also, it is proposed to support the vouchers with 
a certification from the contractor to the effect that the amounts claimed 
were actually expended by it in performing work under the contract, together 
with a certification of a technical aid of the OSHD, to the effect that, to 
the best of his knowledge, the services, equipment, material, etc., for which 
reimbursement is claimed were required and used in performance of work under 
the contract involved. 

Since it is reported in your letter of April 13, and since it appears 
from the letters of the various contractors, attached thereto, that the 
itemization and substantiation of reimbursements claimed on individual 
vouchers with evidence such as is outlined in 20 Comp. Gen. 3--il , or its 
equivalent, would be extremely difficult primarily because of the fact 
that said contractors are performing other work simultaneously with that 
covered by the contracts of your agency and that under their accounting 
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systems separate records are not kept for each contract — and would interfere 
with the v/ork being performed by these contractors, you are advised that 
this office -will not object to the proposed procedure of relieving contractors 
fron the usual audit requirements of itemizing and substantiating vouchers 
covering reimbursement of expenditures made by them in the performance of 
these experimental contracts, provided that said vouchers are supported by 
the certifications contained in the said letter of April 13, supra . It ifl 
to be understood, however, that such expenditures are to be subject to 
verification by field representatives of this office from an examination of 
the booKs and records which the contractors have agreed to maintain for a 
perfCd of at least four years — either upon completion of individual contracts, 
or a* such time as, in your judgement, such verification may be made without 
jeopardizing the national security. 

Respectfully, 

(signed) Lindsay C. Warren 

Comptroller General 
of the United States 
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DFM-1 
C-9 

December 194-5 



DISTRICT FISCAL MANUAL 



VOUCHER PROCEDURE (Revised) 



Changes) 
No. 9) 




District Fiscal Manual No. 1, 2U August 19V+, is changed as 
follows; 



Contract No. W-14.-108-eng-6 ; Change Group No. to read "3". 

Contract No. W-14-108-eng-74.; Change Group No. to read "3". 

Contract No. ?/-l4.-108-eng-75 ; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 



Contract No. W-14.-108-eng-76 ; Change Type of Contract to read 
"Supply", change Classification to reed "R", and change Group No. to 
read "3". 

Contract No. W-L4-108-eng-78; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. W-14-108-eng-79; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. W-L4-108-eng-80; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. W-14-108-eng-8l; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 



Contract No. W-14-108-eng-82; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No„ to 
read "3". 



SECTION II 



read "3". 




-1- 



Contract No. W-L4-108-eng-83; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". - 

Contract No. Yv'-H-llS-eng-S^; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. VV-14.-108-eng-85 ; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. TJ-LV-108-eng-86; Change Type of Contract to read 
"Supply" , change Classification to read "R", and change Group No. to 
"3". 

Contract No. W-14.-108-eng-88; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. 7v-17-028-eng-7j Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read "4". 

Contract No. V,'-17-028-eng-70j Change Type of Contract to read 
"Service", change Classification to read "S", and chtnge Group No. to 
read "3". 

Contract No. Vi-17-028-eng-79; Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read "4". 



Contract 


No. 


W-22-075-eng-24.; Change Group No. 


to 


read 


"3". 


Contract 


No. 


V;-22-075-eng-25; Change Group No. 


to 


read 


n 3 n . 


Contract 


No. 


Vi-22-075-eng-26; Change Group No. 


to 


read 


"3". 


Contract 


No. 


W-22-075-eng-31; Change Group No. 


to 


read 


"3". 


Contract 


No. 


fi!-22-075-eng-32; Change Group No. 


to 


read 


"3". 


Contract 


No. 


W-22-075-eng-33j Change Group No. 


to 


read 


"3". 


Contract 


No. 


W-22-075-eng-34; Change Group No. 


to 


read 


"3" . 


Contract 


No. 


V/-22 -075-eng-35j Change Group No. 


to 


read 


"3". 


Contract 


No. 


W-22-075-eng-36; Change Group No. 


to 


read 


"3". 


.Contract No. 


W-22-075-eng-37; Change Group No. 


to 


read 


"3". 




Contract No. W-22-G75-eng-38; Change Group Mo. to read "3". 

Contract No. W-22-075-eng-39; Change Group No. to read "3". 

Contract No. W-22-G75-eng-/ + 0; ( Change Group No. to read "3". 

Contract No. W-22-075-eng-42; Change Group No. to read "3". 

Contract No. W-22-075-eng-4.3j Change Group No. to read "3". 

Contract No. Yf-22-075-eng-44; Change Group No. to read "3". 

Contract No. W-22-075-eng-45; Change Group No. to read "3". 

Contract No. ?/-22-075-eng-129 J Change Type of Contract to read 
"Service", change Classification to read "U" , and change Group No. to 
read n 4. M . 

Contract No. W-26-021-eng-17; Change Group No, to read "3". 

Contract No. W-26-021-eng-23j Change Type of Contract to read 
"Supply", change Classification to read "S", and change Group No. to 
read n 3 n . 

Contract No. W-26-021-eng-87; Change Group No. to read "3". 
Contract No. W-26-02l-eng-88; Change Group No. to read "3". 
Contract No. W-26-021-eng-89j Change Group No. to read "3". 
Contract No. W-26-021-eng-90j Change Group No. to read "3". 
Contract No. W-26-021-eng-93} Change Group No. to read "3". 
Contract No. W-26-021-eng-96; Change Group No. to read "3 M . 
Contract No. W-26-021-eng-97; Change Group No. to read "3". 
Contract No. W-26-021-eng-93; Change Group No. to read "3". 
Contract No. W-26-021-eng-99; Change Group No. to read "3". 
Contract No. W-26-021-eng-100; Change Group No. to read "3". 
Contract No. >7-26-021-eng-102 ; Change Group No. to read "3". 
•Contract No. W-26~021-eng-103; Change Group No. to read "3". 
Contract No. ff-26-021-eng-104-j Change Group No. to read "3". 





Contract No, #--26~')21 .-»*ag~105j Chawga Oroup So. to read rt 3"« 

Contract No. .1-26-021 -eng-lG6; Cha/j^a Group No. to read *3"« 

Contract No, 5?~26-t021 -eng~.107 j C*;a-jge Tvpa of Contract to read 
"Supply", change Classification to read ^R", and change Group No. to 
read "3". 

Contract No. ?l-26-02l-«ng-lC8j Change Oroip. No, to read »3». 

Contract No. Jl-26-Ca.l-.9ng -109$ Change Croup No. to read n 3"» 

Contract No. I-26~021~ang-110; Change Type of Contract to read 
"Supply" , change Classification to read •'R" , and change Group No. to 
read "3". 

Contract No. *-26-02l-**og-lllj Change Type of Contract to read 
"Supply", change Classification to read r H% and change Group No. to 
read "3". 

Contract Jio. f-26»021 ^g»I12| Chun** Group No. to read "3". 

Contract Jo, Sf-26 -(Ml-'*^ -.113 ; Ci;ai4&>* i>pe of Contract to read 
"Supply", change Classification to read "H", and change Group No. to 
read "3*, 

Contract No. f~26-U2t -v^llAt CJvM^a Voup No. to read "3", 

Contract Ho, W m » , ' .«> , < > ,» » , <f Contract to read 

"Supply* , change Cla^l i * > »i '. *d "hange Group No. to 

read 5 '3«'„ 

Contract No, «ag-l 16$ Change Group No. to read "3". 

C-jfitff-M-x '1 >■■.•;■ •■" ■'J'.-nt.ract to read 

"Supply", cV'.&n^a Cl.visn t'l<-'S,hi.:-n <"••.> • . -i -' !: .-' ' . uid charge Group No. to 
read J 1 *, 

Coo tract No , ^- .;• *"• : '\< '^'^'.^ Cro«»t« No , to read a 3". 

Contract No, »-n»K»»-*m£ -r? ; *?; -..!•;<) f ;sr>v? No, to raad "3». 

,v< ; >•'•:•:,; i.. -U-'^up No. to read *3", 

i»t;t .•■<>. *'<■<■ i .'■ - "' . : ■' Y , raad "3". 



Contract No. W-35-058-eng-97j Change Type of Contract to read 
"Supply", change Classification to read "U H , and change Group No. to 
read "A": 



For the District Engineer! 



C. VANDEN BULCK, 
Lt. Col., Corps of Engineers, 
Assistant. 





DISTRICT FISCAL MANUAL 
VOUCHER PROCEDURE (Revised) 

Changes ) 
No. 8 > 

District Fiscal Manual No. 1, 2A August 1944 » is changed as follows) 

SECTION II 

Contract No. W-74.01-eng-31; Change Group No. to read "3" 
Contract No. W-74-01-eng-32j Change Group No. to read "3" 
Contract No. W-74-01-eng-33 } Change Group No. to read "3" 
Contract No. W-7401-eng-37; Change Group No. to read "3" 
Contract No. W-7401-eng-43; Change Group No. to read "3 M 
Contract No. W-74.0l-eng-4.9j Change Group No. to read "3" 
Contract No. W-74£l-eng-54; Change Group No. to read "3" 
Contract No. W-74-01-eng-63 ; Change Group No. to read "3" 
Contract No. W-74.01-eng-82; Change Group No. to read n 3 M 
Contract No. W-7405-eng-7j Change Group No. to read "3" 
Contract No. W-74.05-eng-36} Change Group No. to read l, 3 l, 
Contract No. rf-74.05-eng-4.0j Change Group No. to read "3" 
Contract No. W-74.05-eng-4.6j Change Group No. to read "3 M 
Contract No. W-74.05-eng-4.8j Change Group No. to read "3" 
Contract No. W-7405-eng-49j Change Group No. to read "3* 
Contract No. W-7405-eng-50j Change Group No. to read n 3" 
Contract No. W-74.05-eng-53j Change Group No. to read "3" 




Contract No. W-7405-eng-73; Change Group No. to read "3" 

Contract No. W-7405-eng-74.; Change Group No. to read "3" 

Contract No. W-7405-eng-8lj Change Group No. to read "3" 

Contract No. W-7405-eng-82j Change Group No. to read "3" 

Contract No. W-7A05-eng-83j Change Group No. to read "3" 

Contract No. W-7405-eng-87; Change Group No. to read "3" 

Contract No. W-7405-eng-90; Change Group No. to read "3" 

Contract No. W-7405-eng-92; Change Group No. to read "3" 

Contract No. W-7405-eng-93 ; Change Group No. to read "3« 

Contract No. W-7405-eng-95; Change Group No. to read "3" 

Contract No. W-7405-eng-98j Change Group No. to read "3* 

Contract No. W-7405-eng-146; Change Group No. to read "3" 

Contract No. W-7405-eng-175j Change Group No. to read "3" 

Contract No. W-7405-eng-277j Change Group No. to read "3" 

Contract No. W-7405-eng-288; Change Group No. to read "3" 

Contract No. W-7405-eng-360; Change Group No. to read "3" 

Contract No. W-7407-eng-153; Change Group No. to read "3 - 

Contract No. W-7415-eng-22; Change Group No. to read "3 s 

Add the following contract immediately after Contract No. 
W-lA-108-eng-li "Contract No. W-14.-108-eng-(S)-2j Type of Contract, 
"Sales" j Classification "S"; and Group No., "None". 

Contract No.- W-14-10S-eng-12 ; Change Type of Contract to read 
"Supply"; Change Classification to read "C", and Change Group No. to 
read "3". 

Contract No. W- 14-108 -eng-58; Change Type of Contract to read 
"Insurance", change Classification to read "U", and change Group No. 
to read "3". 

Contract No. W-L+-108-eng-69 ; Change Type of Contract to read 
"Construction", change Classification to read "R", and change Group No 
to read n 3 n x mn r>er«H n t- 




Contract No. W-l4-108-eng-71; Change Type of Contract to read 
"Construction", change Classification to read "R", and change Group 
No. to read "3"* 

Contract No. lf-l£-108-eng-74; Change Type of Contract to read 
"Supply 1 *, change Classification to read "R", and change Group No. to 
read "2". 

Contract No. W-17-Q28-eng-19; Change Type of Contract to read 
"Supply", change Classification to read "S", and change Group No. to 
read "3". 

Contract No. W-17-Q28-eng-31; Change Type of Contract to read 
"Construction", change Classification to read "U", and change Group 
No. to read "A". 

Contract No. W-17~028-eng-60; Change Type of Contract to read 
"9upp3y% change Classification to read "U", and change Group No. to 
read "4-". 

Contract No. W-17-Q28-eng-6l; Change Type of Contract to read 
"Supply", cnange Classification to read "U", and change Group No. to 
read "4". 

Contract No. W-17-028-eng-62 ; Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read "4". 

Contract No. W-17-028-eng-63; Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read "4". 

Contract No. W-17-Q28-eng-64j Change Type of Contract to read 
"Construction", change Classification to read "S", and change Group No. 
to read "3". 

Contract No. W-17-028-eng-65 } Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read "4". 

Contract No. W-17-Q28-eng-67; Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read "4". 

Contract No. W-17-028-eng-68; Change Type of Contraot to read 
"Supply", change Classification to read "U", and change Group No. to 
read n W» 




i 
i 



Contract No. W-17-028-eng-69; Change Type of Contract to read 
"Supply", change Classification to read "S", and change Group No. to 
read "3". 

Contract No. W-17-028-eng-71j Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read n U n , 

Contract No. W-17-028-eng-72 ; Change Type of Contract to read 
"Supply", change Classification to read "U" t and change Group No. to 
read "4.". 

Contract No. W-17-028-eng-73} Change Type of Contract to read 
"Supply", change Classification to read "U n , and Change Group No. to 
read "4". 

Contract No. W-17-028-eng-74j Change Type of Contract to read 
"Construction", change Classification to read "S", and change Group 
No. to read "3". 

Contract No. W-17-028-eng-75; Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read "4". 

Contract No. W-17-028-eng-76; Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read "4-". 

Contract No. W-17-028-eng-77j Change Type of Contract to read 
"Supply", change Classification to read "U", and Change Group No. to 
read "4". 

Contract No. W-22-C75-eng-54.; Change Group No. to read "3". 

Contract No. W-22-075-eng-59j Change Type of Contraot to read 
"Service", change Classification to read "U" and change Group No. to 
read "3". 

Contract No. W-22-075-eng-95 ; Change Classification to read "R*. 

Contract No. W-22-075-eng-lllj Change Type of Contraot zo read 
"Construction", change Classification to read "R", and change Group No. 
to read "3". 

Contract No. W-22-075-eng-112j Change Type of Contract to read 
"Construction", change Classification to read "R", and change Group No. 
to read 

Contract No. W-22-075-eng-113} Change Type of C«i»*-ract to read 
"Construction", change Classification to read "R", anw-tfnange Group No. 
to read "3". 




Contract No. W-22-075-eng-lLi; Change Type of Contract to read 
"Construction", change Classification to read "R", and change Group 
No. to read "3". 

Contract No. fl-22-075-eng-115j Change Type of Contract to read 
"Construction", change Classification to read "R", and change Group 
No. to read "3". 

Contract No. W-22-075-eng-ll6; Change Type of Contract to read 
"Supply", change Classification to read "S", and change Group No, to 
read "3". 

Contract No. W-22-075-eng-127j Change Type of Contract to read 
"Construction", change Classification to read "R", and change Group 
No. to read "3". 

Contract No. W-22-075-ong-128 ; Change Type of Contract to read 
"Construction", change Classification to read "R", and change Group 
No. to read "3". 

Contract No. W-26-021-eng-ll; Change Group No. to read "3 B . 

Contract No. W-26-021-eng-21; Change Type oi Contract to read 
"Supply", change Classification to read "S", and change Group No. to 
read "2". 

Contract No. W-26-021-eng-67; Change Type of Contract to read 
"Service", change Classification to read "U", and change Group No. to 
read "4". 

Contract No. W-26-021-eng-68j Change Type of Contract to read 
"Service", change Classification to read "U", and change Group No, to 
read "-4". 

Contract No. W-26-02l-eng-94j Change Type of Contract to read 
"Supply", change Classification to read "S", and Change Group No. to 
read "2". 

Contract No. W-26-021-eng-95j Change Type of Contract to read 
"Supply", change Classification to read "C", and change Group No. to 
read "2". 

Contract No. W-26-021-eng-97; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "2". 

Contract No. i?-26-021-eng-98j Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read "2". 

Contract f. r o. W-26-021~eng-99; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 



read "2". 





Contract No. W-26-021-eng-100j Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "2". 

Insert new contract page (1) immediately following contract page 
listing contracts W-26-021-eng-(S) -51 through 100. 

Contract No. W-28-094-eng-23} Change Type of contract to read 
"Rental", change Classification to read "S", and change Group No, to 
read n 2". 

Contract No. W-28-094.-eng-24; Change Type of Contract to read 
"Rental", change classification to read "S", and change Group No. to 
read "2". 

Contract No. W-28-094-eng-27j Change Type of Contract to read 
"Construction", change classification to read "R" and Change Group No* 
to read "3". 

Contract No. W-28-094.-eng-29; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. W-31-109-eng-9j Change Type of Contract to read 
"Service", change Classification to read "C*, and change Group No. 
to read "3". 

Contract No. W-31-109-eng-28; Change Type of Contract to read 
"Rental", change classification to read "U", and change Group No. to 
read "4". 

Contract No. W-31-109-eng-29; Change Type of Contract to read 
"Service", change Classification to read "U", and change Group No. to 
read "3". 

Contract No. W-35-058-eng-9; Change Type of Contract to read 
"Service", change Classification to read "R", and change Group No. 
to read "2". 

Contract No. W-35-058-eng-80; Change Type of Contract to read 
"Supply", change classification to read "U", and change Group No. to- 
read "V. 

Contract No. W-35-053-eng-96; Change Type of Contract to read 
"Service", change classification to read "U", and Change Group No. to 
read "U n . 

Contract No. W-38-094-eng-23j Change Type of Contract to read 
"Supply", change classification to read "S", and change Group No. to 
read "2". 





Contract No. W-38-094-eng-24j Change Type of Contract to read 
"Rental", change classification to read "S", and change Group No. to 
read "2". 

Contract No. W-42-069-eng-5; Change Group No. to read "3". 

Contract No. W-42-0o9-eng-9; Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read "4". 

Contract No. H-42-069-eng-56j Change Type of contract to read 
"Construction", change classification to read "U", and change Group No. 
to read 

Contract No. W-42-069-eng-59j Change Type of Contract to read 
■Service", change classification to read "U", and change Group No. to 



Contract No. W-42-069-eng-60j Change Type of Contract to read 
"Construction", change classification to read "U", and change Group No. 
to read "4.". 

Contract No. W-42-069-eng-62; Change Type of Contract to read 
"Construction", change classification to read "U", and change Group No. 
( to read "4.". 

Contract No. W-42-069-*«ng-92j Change Type of Contract to read 
"Supply", change classification to read "S", and change Group No. to 
read "3". 

Contract No. W-44-153-eng-6j Change Type of Contract to read 
"Service", change classification to read "S", and change Group No. to 
read "2". 

Contract No. W-44-153-eng-9j Change Type of Contract to read 
"Supply", change classification to read "R", and change Group No. 
to read "2". 

Contract No. f-44.-153-eng-4.Oj Change Type of Contract to read 
"Supply", change classification to read "U", and change Group No. to 
read "4", 



read "4"« 



For the District Engineer s 





C. VANDEN BULCK, 
Lt. Col., Corps of Engineers, 

Assistant. 




This document consists of 4 pages. 
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DISTRICT FISCAL MANUAL 



DFM-1 
C-7 

19 September 1945 



VOUCHER PROCEDURE (Revised) 



Changes) 
No. 7 ) 

1,1 

District Fiscal Manual No. 1, 24 August 1944, is changed as follows: 

SECTION II 



Contract 


No. 


W-7401-eng-60j Change Group No. to read 


n 3 n. 


Contract 


No. 


W-7401-eng-62; Change Group No. to read 


113.1. 


Contract 


No. 


W-7401-eng-75; Change Group No. to read 


"3". 


Contract 


No. 


W-7401-eng-76j Change Group No. to read 


"3". 


Contract 


No. 


W-7401-eng-78j Change Group No. to read 


•3». 


Contract 


No. 


W-7401-eng-l80; Change Group No. to read 


"3". 


Contract 


No. 


W-7405-eng-3; Change Group No. to read " 




Contract 


No. 


W-7405-eng-139; Change Group No. to read 


"3". 


Contract 


No. 


W-7405-eng-293j Change Group No. to read 


"3". 


Contract 


No. 


W-7407-eng-25; Change Group No. to read 


"3". 


Contract 


No. 


W-7407-eng-126j Change Group No. to read 


"3". 


Contract 


No. 


W-7407-eng-156j Change Group No. to read 


•3". 


Contract 


No. 


W -74-09 -eng -15; Change Group No. to read 


■3". 


Contract 


No. 


W-7409-eng-l8j Change Group No. to read 


»3« # 


Contract 


No. 


W-7409-eng-19; Change Group No. to read 


»3». 


Contract 


No. 


W-7415-eng-37j Change Group No. to read 


"3". 


Contract 


No. 


W-7415-eng-39j Change Group No. to read ' 


•3". 


Contract 


No. 


W-7415-eng-60; Change Group No. to read 


»3". 


Contract 


No. 


W-74l8-eng-106; Change Group No. to read 


"3". 



Contract No. W-14.-108-eng-5 ; Change Group No. to read "3". 

Contract No. W-H.-108-ang-lOj Change Group No. to read "3". 

Contract No. W-14.-108-eng-l6; Change Type of Contract to read "Construction", 
Change Classification to read "S", and change Group No. to read "3". 

Contract No. W-14.-108-eng-^6j Change Group No. to read "3". 

Contract No. W-14-108-eng-63j Change Type of Contract to read "Construction", 
change Classification to read "R", and change Group No. to read "3". 

Contract No. W-14.-108-eng-66j Change Type of Contract to read "Construction", 
change Classification to read «R", and change Group No. to read "3". 

Contract No. W-14-108-eng-70; Change Type of Contract to read "Construction", 
change Classification to read "R", and change Group No. to read "3". 

Contract No. W-17-028-eng-9; Change Group No. to read "3". 

Contract No. W-17-028-eng-l6j Change Type of Contract to read "Service", 
change Classification to read "S", and change Group No. to read "3". 

Contract No. W-17-028-eng-21j Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read "4-". 

Contract No. W-17-028-eng-22j Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read "4.". 

Contract No. W-17-028-eng-24; Change Type of Contract to read "Service", 
change Classification to read "U", and change Group No. to read "4". 

Contract No. W-17-028-eng-29; Change Type of Contract to read "Supply", 
change Classification to read "S", and change Group No. to read "3". 

Contract No. W-17-028-eng-57j Change Type of Contract to read "Supply", 
change Classification to read "U n , and change Group No. to read "4". 

Contract No. W-17-028-eng-58; Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read "4". 

Contract No. W-17-028-eng»59; Change Type of Contract to read "Supply", 
change Classification to read "U n , and change Group No. to read "4". 

Contract No. W-22-075-eng-7j Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read "4". 

Contract No. W-22-G75-eng-10; Change Group No. to read "3". 

Contract No. W-22-075-eng-30j Change Type of Contract to read "University", 
change Classification to read "S", and change Group No. to read "1". 

Contract No. W-22-075-eng-47j Change Type of Contract to read "Service", 
change Classification to read "U", and change Group No. to read "4.". 

- 2 - 



Contract No. W-22-075-eng-83; Change Group No. to read "3". 

Contract No. W-22-075-eng-98; Change Type of Contract to read "Supply", 
change Classification to read "S", and change Group No. to read "3". 

Contract No. W-22-075-eng-110j Change Type of Contract to read "Supply", 
change Classification to read "R", and change Group No. to read "3". 

Contract No. W-26-02l-eng-96; Change Type of Contract to read "Supply", 
change Classification to read "R", and change Group No. to read "2". 

Contract No. W-35-058-eng-72j Change Ty^e of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read "4". 

Contract No. W-35-058-eng-73j Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read m U m * 

Contract No. W-35-058-eng-74.j Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read "A". 

Contract No. W-35-058-eng-76; Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read "A". 

Contract No. W-35-058-eng-77j Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read "4". 

Contract No. «-35-058-eng-78j Change Type of Contract to read "Supply", 
( change Classification to read "U n , and change Group No. to read "4". 

Contract No. W-35-058-eng-79; Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read "4.". 

Contract No. W-35-058-eng-8l; Change Type of Contraot to read "Supply", 
change Classification to read "U", and change Group No. to read "4". 

Contract No. W-35-058-eng-82j Change Type of Contract to read "Supply", 
change Classification to read "U n , and change Group No. to read "4". 

Contract No. W-35-058-eng-83j Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read "4". 

Contract No. W-35-058-eng-84.j Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read "4". 

Contract No. W-35-058-eng-85; Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read 9 U m » 

Contract No. W-35-058-eng-86j Change Type of Contract to read "Supply", 
change Classification to read "IT", and change Group No. to read "4". 

Contract No. W-35-058-eng-87; Change Type of Contract to read "Supply", 
change Classification to read " u ", and change Group No. to read "4". 



OH 



Contract No. W-38-094-eng-22; Change Type of Contract to read "Service", 
change Classification to read "S", and change Group No. to read "2". 

Contract No. W-42-069-eng-2j Change Group No. to read "3". 

Contract No, W-42-069-eng-8; Change Type of Contract to read "Supply'' , 
change Classification to read "C", and change Group No. to read "3". 

Contract No. W-42-069-eng-6l; Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read "£"• 

Contract No. W-44.-153-eng-2j Change Group No. to read "3". 

Contract No. W-44-153-eng-3; Change Group No. to read "3". 

For the District Engineer! 



'C. VANDEN BULCK, 
Lt. Col., Corps of Engineers, 
Assistant. 




This document consists of 3 pages. 
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DISTRICT FISCAL MANUAL ^ 
VOUCHER PROCEDURE (Revised) w t. 



Changes) 
No. 9) 




District Fiscal Manual No. 1, 2l v August 1944, is changed as 
follows: 



Contract No. W-14-108-eng-74; Change Group No. to read "3". 

Contract No. T/-lA-108-eng-75; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No, to 



Contract No. W-14.-108-eng-76; Change Type of Contract to read 
"Supply", change Classification to reed "R", and change Group No. to 
read "3". 

Contract No. V/-14.-108-eng-78; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. W-lA-108-eng-79 } Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. W-L4-108-eng-80; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. W-L4-108-eng-8l; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. W-L4-108-eng-82; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No., to 
read "3". 



SECTION II 



Contract No. W-14--108-eng-6; Change Group No. to read "3". 



read "3". 



Contract No. W-l4-108-eng-83; Change Type of Contract to read 
"Supply", change Classification to read W R", and change Group No. to 
read "3". - 

Contract No. W-14-108-eng-84; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. \7-14-10S-eng-85 ; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. W-14-108-eng-86 ; Change Type of Contract to read 
"Surply", change Clarification to read "R", and change Group No. to 
"3". 

Contract No. W-14-108-eng-88; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. T ,T-17-028-eng-7; Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read "V. 

Contract No. V.-17-028-eng-70; Change Type of Contract to read 
"Service", change Classification to read "S" , and chenge Group No. to 
read "3". 

Contract No. W-17-028-eng-79; Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read '%". 



Contract No. W-22-075-eng-24; 


Change Group No. 


to 


read 


"3". 


Contract No. V,'-22-075-eng-25; 


Change Group No. 


to 


read 


M 3". 


Contract No. '.V-22-075-eng-26; 


Change Group No. 


to 


read 


"3". 


Contract No. W-22-07$-eng-31,* 


Change Group No. 


to 


read 


M 3". 


Contract No. W-22-075-eng-32; 


Change Group No. 


to 


read 


"3". 


Contract No. W-22-075-eng-33> 


Change Group No. 


to 


read 


"3".. 


Contract No. W-22-075-eng-34; 


Change Group No. 


to 


read 


"3" . 


Contract No. W-22-075-eng-35j 


Change Group No. 


to 


read 


,, 3". 


Contract No. W-22-075-eng-36; 


Change Group No. 


to 


read 


"3". 


Contract No. W-22-075-eng-37; 


Change Group No. 


to 


read 


"3". 




Contract No. W-22-075-eng-38; Change Group No. to read "3". 

Contract No. \V-22-07$-eng-39; Change Group No. to read "3". 

Contract No. W-22-075-eng-4.0; Change Group No. to read "3". 

Contract No. W-22-075-eng-£2; Change Group No. to read "3". 

Contract No. W-22-075-eng-43; Change Group No. to read "3". 

Contract No. Yrf-22-C75-eng-44j Change Group No. to read "3". 

Contract No. W-22-075-eng-4-5; Change Group No. to read "3". 



Contract No. W-22-075-eng-129j Change Type of Contract to read 
"Service", change Classification to read "U", and change Group No. to 
read "4". 

Contract No. W-26-021-eng-17; Change Group No. to read "3 W . 

Contract No. W-26-021-eng-23j Change Type of Contract to read 
"Supply", change Classification to read "S H , and change Group No. to 
read "3". 

Contract No. W-26-021-eng-87; Change Group No. to read "3". 
Contract No. W-26-021-eng-88j Change Group No. to read "3 ,, . 
Contract No. W-26-021-eng-89j Change Group No. to read "3". 
Contract No. W-26-021-eng-90; Change Group No. to read "3". 
Contract No. W-26-021-eng-93 ', Change Group No. to read "3". 
Contract No. W-26-021-eng-96; Change Group No. to read ,, 3 W . 
Contract No. W-26-021»eng-97j Change Group No. to read "3". 
Contract No. W-26-021-eng-98; Change Group No. to rend "3". 
Contract No. W-26-021-eng-99; Change Group No. to read "3". 
Contract No. W-26-021-eng-100; Change Group No. to read "3". 
Contract No. W-26-021-eng-102 ; Change Group No. to read "3". 
Contract No. K-26~021-eng-103; Change Group No. to read "3". 
Contract No. W-26-021-eng-104; Change Group No. to read "3 n . 




CoutrfcCt N.>. V. '-'A,- Q,'-;.s ■•<■.-.«,< ■ • *uV- j f'r,..-.-,;. Orwiip No. to read "3". 

Contract Ho. Tfe-it- U2J~eng* 106j U»t.i.!£< Gvv'up No. to read "3*« 

Goiitr&ct Ny„ Ti-26 -0;:l~ai^- .1 CT/ ; Chr-wpc of Contract to read 

"Supply 1 *, change Claa&if icfetion to read n K r , arid change Group No. to 
reed "3*, 

Contract Ho. -f^-e^-lOB j Che.'.-fr Group Ho. to read "3". 
Contract No. W-26-0Pl-ei»r Cb«Kt*« Group No. to read "3» # 

Contract No. l-26-021-eng~110} Chan?.*- Type of Contract to read 
"Supply", change Claseif ieetioi; to rer.c' , and change Group No. to 
read "3". 

Contract No. ft-26-021-eiig~llJj 0 tempt; Type of Contract to read 
"Supply'', change Classification to read ^n'- , and change Group No. to 
read "3*. 

Contract No. 1.-26-02 l-e»g- 112; Cba>»,;« Group No. to read "3". 

Contract H;». 0 <c ;j-u.i t ;-x]!3| 0i ; <ui t ; x>pt oi Contract to read 

"Supply", change Classification to rea<t n h* and change Group No. to 
read "3". 

.Contract Ho. tW3 -i j h ;. iU ; C):> 0-..-up No. to read "3 R . 

Contract No v V-26~G^j ••«.-.* »s. • 'ij'j} Gl... t ; ~ v?.fr of Contract to read 

"Supply"' eh*n££ Cla£f.3.. le> V\ ■;>■.< t«- v< < ' *: 6 change Group No. to 
rtifeii 

Contract N< v * * -2*. >~ C>2'> ~ feu*;- 2 !«• } Chant-.: Group No. to read "3". 

Cv;>.tt\ . t iiv-s, V ./ ' . ■ ■ ". , ■■■■ ••' Contract to read 

"Supply*, cht'.tit-re CIm 3'i.iVv:- .>• tv . o. ~~: r * u;« t:h&*ige Group No. to 
read *3*. 

Cc-iitrar.t No. V.- -.>•>.'■- 1-; : ' '; Cm Grv/ov jMy. to read "3". 

Contract No« 2'^* f; >•"•".«■•.• fSr-r^p No, to read "3". 

C'-r i 'M c? fe- '>:'■"-<■.;,; '. ; f ^/ oup No. to read "3"» 

t;...-j.; - t .f.i )• . V • .- • ! ;,,.^ ;,{:. to read ,l 3 ,, . 



Contract No. W-35-058-eng-97j Change Type of Contract to read 
"Supply", change Classification to read "U n , and change Group No. to 
read n A"» 

For the District Engineer: 



C . VANDEN BUICK, 
Lt. Col., Corps of Engineers, 
Assistant. 




This document consists of pages. 
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piSTRICT FISCAL MANUAL 
VOUCHER PROCEDURE (Revised) 



Changes ) 
No. 8 ) 



District Fiscal Manual No. 1, 2U August 1944, is changed as follows} 



Contract No. W-7401-eng-31; Change Group No. to read *3 n 



Contract No. W-7401-eng-33} Change Group No. to read *3 n 
Contract No. W-7£01-eng-37; Change Group No. to read "3" 
Contract No. W-7£01-eng-43j Change Group No. to read m 3 n 
Contract No. W-74.0l-eng-49; Change Group No. to read "3" 
Contract No. W-7401-eng-54j Change Group No. to read *3 W 
Contract No. W-7401-eng-63 ; Change Group No. to read "3" 
Contract No. W-7401-eng-82j Change Group No. to read "3" 
Contract No. W-7£05-eng-7j Change Group No. to read "3 n 
Contract No. W-7405-eng-36; Change Group No. to read "3" 
Contract No. il-7405-eng-40j Change Group No. to read n 3* 
Contract No. W-7^05-eng-46j Change Group No, to read "3 M 
Contract No. W-7405-eng-48; Change Group No. to read "3* 
Contract No. W-7405-eng-49; Change Group No. to read «3» 
Contract No. W-7405-eng-50; Change Group No. to read n 3* 
Contract No. W-7405-eng-53j Change Group No. to read n 3 n 



SECTION II 



Contract No. W-7401-eng-32j Change Group No. to read "3" 




* 




Contract No. W-7405-eng-73; Change Group No. to read "3" 
Contract No. W-7405-eng-74j Change Group No. to read "3* 
Contract No. W-7A05-eng-8l; Change Group No. to read "3" 
Contract No. W-7405-eng-82; Change Group No. to read "3" 
Contract No. W-7405-eng-83; Change Group No. to read "3" 



Contract No. W-7405-eng-87; Change Group No. to read "3" 

Contract No. W-7A05-eng-90; Change Group No. to read "3" 

Contract No. W-74.05-eng-92; Change Group No. to read "3" 

Contract No. W-7405-eng-93 : Change Group No. to read *3 m 

Contract No. W-74X>5-eng-95j Change Group No. to read "3* 

Contract No. W-74.05-eng-98; Change Group No., to read "3" 

Contract No. W-7405-eng-146; Change Group No. to read "3" 

Contract No. W-74.05-eng-175; Change Group No. to read "3" 

Contract No. W-7405-eng-277| Change Group No. to read "3" 

Contract No. W-74.05-eng-288; Change Group No. to read "3" 

Contract No. W-7405-eng-360j Change Group No. to read "3" 

Contract No. W-74.07-eng-153; Change Group No. to read "3" 

Contract No. W-7415-eng-22; Change Group No. to read "3* 

Add the following contract immediately after Contract No. 
W-l^-108-eng-l: "Contract No. W-14.-108-eng-(3)-2; Type of Contract, 
"Sales"; Classification "S"; and Group No., "None". 

Contract No. W-14-108-eng-12j Change Type of Contract to read 
"Supply"; Change Classification to read "C", and Change Group No. to 
read "3". 

Contract No. W-14-108-eng-58 ; Change Type of Contract to read 
"Insurance", change Classification to read "U", and change Group No. 
to read "3". 

Contract No. W-14.-108-eng-69 ; Change Type of Contract to read 
"Construction", change Classification to read "R", and change Group No. 



to read "3" 




Contract No. W-l&-108-eng-71; Change Type of Contract to read 
"Construction", change Classification to read "R", and change Group 
No. to read "3"» 

Contract No. W-24-108-eng-74.; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "2". 

Contract No. W-17-028-eng-19j Change Type of Contract to read 
"Supply", change Classification to read "S", and change Group No. to 
read "3". ' 

Contract No. W-17-G28-eng-31; Change Type of Contract to read 
"Construction", change Classification to read "U",and change Group 
No. to read "4.". 

Contract No. W-17-Q28-eng-60} Change Type of Contract to read 
*9upp]y% change Classification to read "U", and change Group No. to 
read "4". 

Contract No. W-17-028-eng-6lj Change Type of Contract to read 
"Supply* 1 , cnange Classification to read "U", and change Group No. to 
read "4". 

Contract No. W-17-028-eng-62 ; Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read *V» 

Contract No. W-17-028-eng-63 J Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read n U m * 

Contract No. W-17-028-eng-64; Change Type of Contract to read 
"Construction", change Classification to read "S", and change Group No. 
to read "3". 

Contract No. W-17-028-eng-65j Change Type of Contract to read 
"Supply", change Classification to read "U", change Group No. to 
read n A m » 

Contract No, W-17-028-eng-67; Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read "4". 

Contract No. W-17-028-eng-68j Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read n U n » 




Contract No. W-17-Q28-eng-69j Change Type of Contract to read 
"Supply", change Classification to read W S W , and change Group No. to 
read "3". 

Contract No. W-17-028-eng-71j Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read "V, 

Contract Ho, W-17-028-eng-72; Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read "4". 

Contract No. W-17-028-eng-73; Change Type of Contract to read 
"Supply", change Classification to read "U", and Changs Group No. to 
read "4". 

Contract No. W-17-Q28-eng-74.j Change Type of Contract to read 
"Construction", change Classification to read "S", and change Group 
No. to read "3". 

Contract No. W-17-028-eng-75; Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read •%". 

Contract No. W-17-028-eng-76} Change Type of Contract to read 
"Supply", change Classification to read "IT", and change Group No. to 
read "4". 

Contract No. W-17-028-eng-77j Change Type of Contract to read 
"Supply", change Classification to read "U", and Change Group No. to 
read "4". 

Contract No. W -22-075 -eng-54- J Change Group No. to read "3 H « 

Contract No. W-22-075-eng-59j Change Type of Contraot to read 

"Service", change Classification to read "U" and change Group No. to 
read "3". 

Contract No. W-22-075-eng-95j Change Classification to read "R". 

Contract No. W-22-075-eng-lll; Change Type of Contraot xo read 
"Construction* 1 , change Classification to read "R", and change Group No. 
to read "3". 

Contract No. W-22-075-eng-112; Change Type of Contract to read 
"Construction", change Classification to read "R", and change Group No, 
to read *3 n . 

Contract No. W -22-075 -eng-113; Change Type of CejrtTOct to read 
"Construction", change Classification to read "R", anw*«nange Group No, 
to read "3". 




1 




Contract No. W-22-075-eng-114; Change Type of Contract to read 
"Construction", change Classification to read "R", and change Group 
No. to read "3". 



Contract No. tt-22-0?5-eng-115j Change Type of Contract to read 
"Construction", change Classification to read "R", and change Group 
"No, to read "3". 

Contract No. W-22-075-eng-H6j Change Type of Contract to read 
"Supply", change Classification to read "S", and change Group No. to 
read "3". 

Contract No. W-22-075-eng-127j Change Type of Contract to read 
"Construction", change Classification to read "R", and change Group 
No. to read "3". 

Contract No. ft -22 -075 -eng -128 i Change Type of Contract to read 
"Construction", change Classification to read "R", and change Group 
No, to read "3". 

Contract No. W-26-021-eng~ll; Change Group No. to read "3". 

Contract No. W -26-021 -eng-21; Change Type or Contract to read 
"Supply", change Classification' to read "S", and change Group No. to 
read "2". 

Contract No. W-26-021-eng-67 j Change Type of Contract to read 
"Service", change Classification to read "U", and change Group No. to 
read "4". 

Contract No. W-26«021-eng-68j Change Type of Contract to read 
"Service", change Classification to r*sad "U", and change Group No. to 
read "4". 

Contract No. W-26-021-eng-94j Change Type of Contract to read 
"Supply", change Classification to read "S", and Change Group No. to 
read "2". 

Contract No. W-26-02l-eng-95 J Change Type of Contract to read 
"Supply", change Classification to read "C", and change Group No, to 
read "2". 

Contract No. W-26-Q2l-ehg-97j Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "2". 

Contract No. W-26-021-eng-98; Change Type of Contract to read 
"Supply", change Classification to read "U", and change Group No. to 
read "2 n , 

Contract No. W»26-021-eng-99 ; Change Type of Contract to read 
"Supply", change Classification to read "R" , and change Group No. to 
read "2". 





Contract No. W-26-021-eng-100; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "2". 

Insert new contract page (1) immediately following contract page 
listing contracts W-26-021-eng-(S)-51 through 100. 

Contract No. W-28-094-eng-23; Change Type of contract to read 
■Rental", change Classification to read "S", and change Group No. to 
read "2" . 

Contract No. W-28-094-eng-24j Change Type of Contract to read 
"Rental", change classification to read "S", and change Group No. to 
read "2". 

Contract No. W-28-094-eng-27 ; Change Type of Contract to read 
"Construction", change classification to read "R" and Change Group No. 
to read "3". 

Contract No. W-28-094.-eng-29; Change Type of Contract to read 
"Supply", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. W-31-109-eng-9; Change Type of Contract to read 
"Service", change Classification to read "C", and change Group No. 
to read "3". 

Contract No. W-31-109-eng-28; Change Type of Contract to read 
"Rental", change classification to read "U", and change Group No. to 
read "4". 

Contract No. W-31-109-eng-29; Change Type of Contract to read 
"Service", change Classification to read "U", and change Group No. to 
read "3". 

Contract No. W-35-058-eng-9; Change Type of Contract to read 
"Service", change Classification to read "R", and change Group No. 
to read "2". 

Contract No. W-35-058-eng-80j Change Type of Contract to read 
"Supply", change classification to read "U", and change Group No. to 
read "4.". 

Contract No. W-35-058-eng-96j Change Type of Contract to read 
"Service", change classification to read "U", and Change Group No. to 
read "4". 

Contract No. W-38-094.-eng-23; Change Type of Contract to read 
"Supply", change classification to read "S", and change Group No. to 
read "2". 





Contract No. W-38-094-eng-24j Change Type of Contract to read 
"Rental", cliange classification to read "S", and change Group No. to 
read "2". 

Contract No. W-42-069-eng-5j Change Group No. to read "3". 

Contract No. W-42-069-eng-9j Change Type of Contract to read 
"Supply", change Classification to read n U", and change Group No. to 
read "4". 

Contract No. tf-42-069-eng-56j Change Type of contract to read 
"Construction", change classification to read "U% and change Group No. 
to read "4.". 

Contract No. W-42-069-eng-59j Change Type of Contract to read 
"Service", change classification to read "U", and change Group No. to 
read "4". 

Contract No. W-42-069-eng-60j Change Type of Contract to read 
"Construction", change classification to read "U", and change Group No. 
to read "4.". 

Contract No. W-42-069-eng-62j Change Type of Contract to read 
"Construction", change classification to read n U", and change Group No. 
to read "4.", 

Contract No. W-42-069-ang-92j Change Type of Contract to read 
"Supply", change classification to read "S", and change Group No. to 
read "3". 

Contract No. I-44-153-eng-6; Change Type of Contract to read 
"Service", change classification to read "S", and change Group No. to 
read "2". 

Contract No. W-44-153-eng-9j Change Type of Contract to read 
■Supply", change Classification to read "R", and change Group No. 
to read "2". 

Contract No, W-44-153-eng-40j Change Type of Contract to read 
"Supply", change classification to read "U", and change Group No. to 
read "4". 



For the District Engineers 




Lt. Col., Corps of Engineers, 
Assistant. 



C. VANDEN BULCK 
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DISTRICT FISCAL MANUAL 



DFH-1 
C-7 

19 September 1945 



VOUCHER PROCEDURE (Revised) 



Changes) 
No. 7 ) 



1,1 



District Fiscal Manual No. 1, 2A August 19 AA, is changed as follows: 

SECTION II 

Contract No. W-7401-eng-60j Change Group No. to read n 3 w . 
Contract No. W-7401-eng-62; Change Group No. to read n 3". 



Contract No. W-7401-eng-76 j Change Group No. to read w 3 n . 
Contract No. K-7401-eng-76j Change Group No. to read «3 n . 
Contract No. W-74.01-eng-l80; Change Group No. to read n 3". 
Contract No. W-7405-eng-3; Change Group No. to read "3". 
Contract No. W-74.05-eng-139j Change Group No. to read n 3". 
Contract No. W-7405-eng-293; Change Group No. to read "3". 
Contract No. W-7407-eng-25; Change Group No, to read "3". 
Contract No, W-7407-eng-126; Change Group No. to read "3". 
Contract No. W-7407-eng-156j Change Group No. to read "3 n « 
Contract No. W-74.09-eng-15; Change Group No. to read n 3"< 
Contract No. W-74.09-eng-l8j Change Group No. to read "3 n . 
Contract No. W-7409-eng-19; Change Group No. to read m 3". 
Contract No. W-7415-eng-37j Change Group No. to read ■3 n « 
Contract No. W-7415-eng-39; Change Group No. to read n 3 n . 
Contract No. W-7415-eng-60j Change Group No. to read "3". 
Contract No. W-74l8-eng-106j Change Group No. to read n 3*. 



Contract No. 



W-7401-eng-75; Change Group No. to read "3". 



Contract No. W-14.-108-eng-5 ; Change Group No. to read "3". 

Contract No. W-14-108-ong-10j Change Group No. to read "3". 

Contract No. W-14-108-eng-l6; Change Type of Contract to read "Construction 11 , 
Change Classification to read "S", and change Group No. to read "3". 

Contract No. W-14.-108-eng-46; Change Group No. to read "3". 

Contract No. W-14-108-eng-63j Change Type of Contract to read "Construction", 
change Classification to read "R", and change Group No. to read "3". 

Contract No. W-14.-108-eng-66j Change Type of Contract to read "Construction", 
change Classification to read *R n , and change Group No. to read "3". 

Contract No. K-14-108-eng-70j Change Type of Contract to read "Construction", 
change Classification to read "R", and change Group No. to read "3". 

Contract No. W-17-028-eng-9j Change Group No. to read "3". 

Contract No. W-17-028-eng-l6j Change Type of Contract to read "Service", 
change Classification to read "S tt , and change Group No. to read "3". 

Contract No. W-17-028-eng-2lj Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read "4". 

Contract No. W-17-028-eng-22; Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read 

Contract No. W-17-028-eng-24i Change Type of Contract to read "Service", 
change Classification to read n U", and change Group No. to read "4"» 

Contract No. W-17-028-eng-29i Change Type of Contract to read "Supply", 
change Classification to read "S", and change Group No. to read "3". 

Contract No. W-17-028-eng-57j Change Type of Contract to read "Supply", 
change Classification to read *U", and change Group No. to read "4". 

Contract No. W-17-028-eng-58; Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read "4". 

Contract No. W-17-028-eng-59 ; Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No* to read "4"« 

Contract No. W-22-075-ong-7j Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read "4"» 

Contract No. W-22-C75-eng-10; Change Group No. to read "3". 

Contract No. W-22-075-eng-30; Change Type of Contraot to read "University 11 , 
change Classification to read "S", and change Group No. to read "1". 

Contract No. W-22-075-eng-47; Change Type of Contract to read "Service", 
change Classification to read "U", and change Group No. to read "4". 
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Contract No. W-22-075-eng-83; Change Group No. to read ,, 3 n . 



Contract No. W«22-075-eng-98j Change Type of Contract to read "Supply", 
change Classification to read "S tt , and change Group No. to read "3". 

Contract No. W-22-075-eng-110j Change Type of Contract to read "Supply", 
change Classification to read n R", and change Group No. to read "3". 



Contract No. W -26-021 -eng-96 
change Classification to read "R" 

Contract No. W-35-058-eng-72 
change Classification to read "U" 

Contract No. W-35-058-eng-73 
change Classification to read "U" 

Contract No. W-35-058-eng-7A 
change Classification to read "U" 

Contract No. W-35-058-eng-76 
change Classification to read "U" 

Contract No. W-35-058-eng-77 
change Classification to read "U" 

Contract No. H-35-058-eng-78 
) change Classification to read "U n 

Contract No. W-35-058-eng-79 
change Classification to read "U" 

Contract No. W-35-058-eng-8l 
change Classification to read "U" 

Contract No. W-35-058-eng-82 
change Classification to read "U n 

Contract No. W-35-058-eng-83 
change Classification to read "U" 

Contract No. W-35-058-eng-84. 
change Classification to read "U" 

Contract No. W-35-058-eng-85 
change Classification to read "U" 

Contract No. W-35-058-eng-86 
change Classification to read "U" 

Contract No. W-35-058-eng-87 



Change Type of Contract to read "Supply", 
and change Group No. to read "2". 

Change Ty^e of Contract to read "Supply", 
and change Group No. to read "4-". 

Change Type of Contract to read "Supply", 
and change Group No. to read 

Change Type of Contract to read "Supply", 
and change Group No. to read "4-". 

Change Type of Contract to read "Supply", 
and change Group No. to read "4-". 

Change Type of Contract to read "Supply", 
and change Group No. to read "4.". 

Change Type of Contract to read "Supply", 
and change Group No. to read "4-". 

Change Type of Contract to read "Supply", 
and change Group No. to read "4.". 

Change Type of Contract to read "Supply", 
and change Group No. to read "4.". 

Change Type of Contract to read "Supply", 
and change Group No* to read "4". 

Change Type of Contract to read "Supply", 
and change Group No. to read "4-". 

Change Type of Contract to read "Supply", 
and change Group No. to read "4-". 

Change Type of Contract to read "Supply", 
and change Group No. to read "4-". 

Change Type of Contract to read "Supply", 
and change Group No. to read "4". 

Change Type of Contract to read "Supply", 



change Classification to read " u ", and change Group No. to read "4". 




Contract No. W-38-094-eng-22 ; Change Type of Contract to read "Service", 
change Classification to read "S", and change Group No. to read *2". 

Contract No. W-42-069-eng-2j Change Group No. to read •3"« 

Contract No. W-42-069-«ng-8j Change Type of Contract to read "Supply", 
change Classification to read n C", and change Group No. to read "3". 

Contract No. W-42-069-eng-6lj Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read n £ n . 

Contract No. W-44-153-eng-2j Change Group No. to read "3". 

Contract No. l?-44-153-eng-3 J Change Group No. to read "3"« 

For the District Engineer: 



•C. VANDEN BULCK, 
Lt. Col., Corps of Engineers, 
Assistant. 
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This document consists of 6 pages. 
Copy'No.^of^bcopies. Series A, 




6 September 194-5 



DISTRICT FISCAL MANUAL 
VOUCHER PROCEDURE (REVISED) 



Changes ) 
No. 6 ) 



District Fiscal Manual No. 1, 24 August 1944, is changed as follows: 

SECTION 11 

Contract No. W-74l8-ong-6; Change Classification to read "R". 

Contract No. W-7421-eng-10j Change Type of Contract to read "Service", change 
Classification to read "U", and change Group No. to read "4 n . 

Contract No. 24--108-eng-7j Change Type of Contract to read "Supply", change 
Classification to read "U", and change Group No. to read "4". 

Contract No. 14-108-ong-8j Change Type of Contract to read "Service", change 
classification to read "S M , and Change Group No. to read "3". 

Contract No. 24--108-eng-9> Change Type of Contract to read "Supply", change 
Classification to read "U", and change Group No. to read "4"« 

Contract No. .i4--108-eng-10; Change Type of Contract to read "Supply, change 
classification to read "U", and change Group No. to read "2". 

Contract No. 14-108-eng-46; Change Type of Contract to read "Insurance," change 
Classification to read "R", and change 4 Group No. to read "2". 

Contract No. 14-108 -eng-57; Change Type of Contract to read "Construction", 
change Classification to read "R", and change Group No. to read "3"» 

Contract No. 14-108-eng-60j Change Type of Contract to read "Service", change 
Classification to read "S", and change Group No. to read "3". 

Contract No. 14-108 -eng -61 j Change Type of Contract to read "Service", change 
Classification to read "U", and change Group No. to read "4"« 

Contract No. 34--108-ong-62 ; Change Type of Contract to read "Service", change 
Classification to read "U", and change Group No. to read n 4"« 

Contract No. 14-108-eng-64j Change Type of Contract to read "Construction", 
change Classification to read "R", and change Group No. to read "3". 

s 

Contract No. 14-108-eng-65j Change Type of Contract to read "Construction", 
change Classification to read "R", and change Group No. to read "3". 



Contract No. 14.-108-eng-67j Change Type of Contract to read "Construction", 
change Classification to read "R", and change Group No. to read "3 tt # 

Contract No. LV-108-ang-68; Change Type of Contract ?to read "Supply," change 
Classification to read "U", and change Group No. to read "A". 

Contract No. 17-028-eng-10; Change Type of Contract to read "Service", change 
Classification to read "U", and change Group No. to read "4". 

Contract No. 17-028-eng-15 ; Change Type of Contract to read "Supply", change 
Classification to read "S", and change Group No. to read "3". 

Contract No, 17-028-eng-l8j Change Type of Contract to read "Supply", change 
Classification to read "S", and change Group No. to read "3"* 

Contract No. 17-028-eng-20; Change Type of Contract to read "Supply", change 
Classification to read "S", and change Group No. to read "3". 

Contract No. 17-028-eng-23j Change Type of Contract to read "Supply", change 
Classification to read "U", and change Group No. to read "4". 

« 

Contract No. 17 -028 -9 ng -25; Change Type of Contract to read "Supply", change 
Classification to read "U", and change Group No. to read "A". 

Contract No. 17-028-eng-30; Change Type of Contract to read "Supply," change 
Classification to read "U", and change Group No. to read "4". 

Contract No, 17-028-eng-54; Change Type of Contract to read "Service", chang* 
Classification to read "U", and change Group No. to read "4". • ' 

Contract No. 17-028-eng-55} Change Type of Contract to read "Supply", change 
Classification to read "U", and change Group No. to read "4-". 

Contract No, 17-028-eng-56; Change Type of Contract to read "Supply", change 
Classification to read "U", and change Group. No. to read "4". 

Contract No, 22-075-eng-9j Change Type of Contract to read "Supply", change 
Classification to read "C", and change Group No. to read "3". 

Contract No, 22-075-eng-10j Change Type of Contract to read "Supply", change 
Classification to read "S", and change Group No. to read "2", 

Contract No. 22-075 -eng-32; Change Type of Contract to sad "Supply", change 
Classification to read "R", and change Group No. to read "2", 

Contract No. 22-075-eng-35, Change Type of Contract to read "Supply", cb\nge 
Classification to read "R", and change Group No. to read "2", 

Contract No, 22-075-eng-37; Change Type of Contract to read "Supply", .nange 
Classification to read "R", and change Group No. to read "2". 

Contract No. 22-O75-eng-40; Change Type of Contract to read "Supply", change 
Classification to read "IB", and change Group No. to read "2", 




Contract No. 22^5^n^9f9m^^ijj^<BS^mfi^A%ato read "Service", change 
Classification to read "R", and change Group No* to read "3". 

Contract No, 22-075 -eng-71; Change Type of Contract to read "Construction", 
change Classification to read "R", and change Group No. to read "3". 

Contract No. 22-075-eng-74j Change Type of Contract to read "Service", change 
Classification to read "R", and change Group No, to read "3". 

Contract No. 22r075-eng-76j Change Type of Contract to read "Service", change 
Classification to read "U", and change Group No. to read "4.". 

Contract No. 22-075-eng-77j Change Type of Contract to read "Construction", 
change Classification to read n R", and change Group No. to read "3". 

Contract No. 22-075 -eng-78j Change Type of Contract to read "Supply", change 
Classification to read "S", and change Group No. to read "3". 

Contract No. 22-075 -eng-80; Change Type of Contract to read "Service", change 
Classification to read n U n , and change Group No. to read tt 4-". 

Contract No. 22-075 -eng-81; Change Type of Contract to read "Supply", change 
Classification to read "R", and change Group No. to read "3". 

Contract No. 22-075 -eng -82 j Change Type of Contract to read "Supply", change 
Classification to read "R", and change Group No. to read "3". 

Contract No. 22-075 -eng -83 j Change Type of Contract to read "Service", change 
Classification to read "S", and change Group No. to read "2". 

Contract No. 22-075-eng-85j Change Type of Contract to read "Construction", 
change Classification to read "R", and change Group No. to read "3". 

Contract No. 22-075-eng-86j Change Type of Contract to read "Construction" , 
change Classification to read "R", and change Group No. to read "3". 

Contract No. 22-075 -eng -87} Change Type of Contract to read "Supply", change 
Classification to read "R", and change Group No. to read "3". 

Contract No. 22-075-eng-88j Change Type of Contract to read "Construction", 
change Classification to read "R", and change Group No. to read "3". 

Contract No. 22-075-eng-^0j Change Type of Contract to read "Supply", change 
Classification to read "U", and change Group No. to read "4-". 

Contraot No. 22-075-eng-91; Change Type of Contract to read "Supply", change 
Classification to read "U", and change Group No. to read "4". 

Contract No. 22 -075 -eng -92; Change Type of Contract to read "Supply", change 
Classification to read "U", and change Group No. to read "4-". 

Contract No. 22-075 -eng-93 J Change Type of Contraot to read "Supply", change 
Classification to read "U", and change Group No. to read "4.". 




Contract No. 22-0^l*itt9§i|i ^jj^^a^leaoi^^ifract to read "Supply", change 
Classification to read "S", and change Group No. to read "3". 

Contract No, 22-075 -eng -9 5 J Change Type of Contract to read •Supply", change 
Classification to read "S", and change Group No. to read "3". 

Contract No. 22-075-eng-96j Change Type of Contract to read "Supply", change 
Classification to read n R n , and change Group No. to read "3". 

Contract No. 22-075-eng-99j Change Type of Contract to read "Supply", change 
Classification to read "R", and change Group No. to read "3". 

Contract No. 22-075-eng-100j Change Type of Contract to read "Service", change 
Classification to read "IF, and change Group No. to read "4-". 

Contract No. 26-021-eng-6; Change Type of Contract to read "Supply", change 
Classification to read "S", and change Group No. to read "2". 

Contract No. 26-021-eng-9 J ^hange Type of Contract to read "Supply", change 
Classification to read "S", and change Group No. to read "3". 

Contract No. 26-02l-eng-10j Change Type of Contract to read "Supply", change 
Classification to read "U", and change Group No. to read "4.". 

Contract No. 26-021-eng-l6j Change Type of Contract to read "Service", change 
Classification to read "S", and change Group No. to read "3". 

Contract No. 26-021-eng-17; Change Type of Contract to read "Service", change 
Classification to read n S", and change Group No. to read "2". 

Contract No. 26-021-eng-lSj Change Type of Contract to read "Supply", change 
Classification to read "U", and -change Group No. to read "4.". 

Contract No. 26-021-eng-19 ; Change Type of Contract to read "Supply", change 
Classification to read "U", and ch&nge Group No. to read "4.". 

Contract No. 26-021-eng-20j Change Type of Contract to read "Service", change 
Classification to read "S", and change Group No. to read "3". 

Contract No. 26-021-eng-6l; Change Group No. to read "4.". 

Contract No. 26-021-eng-63j Change Type of Contract to read "Service", change 
Classification to read "R", and change Group No. to read "3". 

Contract No. 26-021-eng-64.j Change Type of Contract to read "Supply", change 
Classification to read "R", and change Group No. to read "3". 

Contract No, 26-021 -eng-65; Change Type of Contract to read "Service", change 
Classification to read "U", and change Group No. to read "4". 

Contract No. 26-02l-eng-66 ; Change Type of Contract to read "Service", change 
Classification to read "U", and change Group No. to read "4.". 

Contract No. 26-021-eng-70j Change Type of Contract to read "Supply", change 
Classification to read "R", and change Group Nb. to read "3". 



V 

Contract No. 26-023L^|fl§^^^ read "S", and change 

Group Ho, to read "3". 

Contract No. 26-021-eng-93; Change Type of Contract to read "Supply 11 , change 
Classification to read "U n , and change Group No. to read "2". 

Contract No. 28-094.-eng-5j Change Type of Contract to read "Construction 11 , 
change Classification to read "U", and change Group No. to read "4". 

Contract No. 28-094.-eng-6 ; Change Type of Contract to read "Supply", change 
Classification to read "U", and change Group No. to read "4". 

Contract No. 31-109-eng-8; Change Type of Contract to read "Supply", change 
Classification to read W U H , and change Group No. to read *2", 

Contract No. 31-109-eng-25j Change Type of Contract to read "Supply", change 
Classification to read n U n , and change Group No. to read "2". 

Contract No. 31-109-eng-26j Change Type of Contract to read "Service", change 
Classification to read "U", and change Group No. to read "4". 

Contract No. 35-058-eng-8; Change Type of Contract to read "Supply", change 
Classification to read "U", and change Group No. to read "4 n « 

Contract No. 35-058-eng-63; Change Type of Contract to read "Supply", change 
Classification to read M U n , and change Group No. to read "4"» 

Contract No. 35-058-eng-71; Change Type of Contract to read "Service", change 
Classification to read "S n , and change Group No. to read "3". 

Contract No. 38-094-eng-19 } Change Type of Contract to read "Service", change 
Classification to read M S", and change Gro^i Ifo « ^° read "2", 

Contract No. 38-094-eng-20; Change Type of Contract to read "Supply",. change 
Classification to read "R", and change Group No. to read "3". 

Contract No. 38-094~eng-21j Change Type of Contract to read "Supply", change 
Classification to read "R", and change Group No. to read "3". 

Contract No. 42-069-eng-6j Change Type of Contract to read "Supply", change 
Classification to read "U'l, and change Group No. to read *%". 

Contract No. 42-069-en£-7j Change Type of Contract to read "Service", change 
Classification to read "R", and change Group No. to read "3". 

Contract No. 42-069-eng-87j Change Type of Contract to read "Service", change 
Classification to read "U", and change Group No. to read "4.". 

Contract No. 42-069-eng-88j Change Type of Contract to read "Service", change 
Classification to read "U", and change Group No, to read "4", 

Contract No, 42-069-eng-90; Change Type of Contract to read "Supply", change 
classification to read "U", and change Group No. to read "4 n . 




Contract No. 42-069-eng~94; Change Type of Contract to read "Supply", change 
Classification to read "R", and change Group No, to read "3"» 

Contract No. A2-069-eng-95 ; Change Type of Contract to read "Service", change 
Classification to read "U", and change Group No. to read "4 W . 

Contract No. 44-153-eng-4} Change Type of Contract to read "Supply* 1 , change 
Classification to read B U", and change Group No. to read "4". 

Contract No. 44-l53-eng-7j Change Type of Contract to read "Supply", change 
Classification to read "S", and change Group No. to read "3". 

Contract No. 44.-153-eng-8; Change Type of Contract to read "Supply", change 
Classification to read "S", and change Group No. to read "3"» 

Contract No. 44-153-eng-38j Change Type of Contract to read "Supply", change 
Classification to read "U", and change Group No. to read "4". 

Insert new contract page (1) immediately following contract page listing 
contraots W-22-075-eng-51 through 100. 

For the District Engineer: 



C. VANDEN BULCK, 
Lto Col., Corps of Engineers, 
Assistant. 
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CONTRACT LIST 

CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



W-22-075-eng-101 

VJ-22-075-eng-102 
W-22-075-eng-103 

W-22-O75-eng-104 
W-22-O75-eng-105 
W-22-075-eng-106 
W-22-075-eng-107 
W-22-075-eng-108 

W-22-075-eng-109 
W-22-075-eng-110 
W-22-075-eng-lll 
W-22-075-eng-112 
W-22-075-eng-113 
W-22-075-eng-114 
W-22-075-eng-115 
W-22-075-eng-ll6 
W-22-075-eng-117 
W-22-075-eng-ll8 
W-22-075-eng-119 
W-22-O75-eng-120 
W-22-075-eng-121 
W-22-075-eng-122 
W-22-075-eng-123 
W-22-075-eng-124 
W-22-075-eng-l25 
W-22-075-eng-126 
W-22-075-eng-127 
W-22-075-eng-128 
W-22-075-cng-129 
W-22-075-eng-130 
W-22-075-eng-131 
W-22-075-eng-132 
W-22-075-eng-133 
W-22-075-eng-134. 
W-22-075-eng-135 
W-22-075-eng-136 
W-22-075-eng-137 
W-22-075-eng-138 
W-22-075-eng-139 
W-22-075-eng-U0 
W-22-075-eng-141 
W-22-075-eng-142 
W-22-075-erig-14.3 
W-22-075-eng-U4 

W-22-075-eng-U5 
W-22-075-eng-U6 

W-22-075-eng-L47 
W-22-075-eng-U8 
W-22-075-eng-U9 
W-22-075-eng-15O 



Supply 
Service 
(Not Assigned) 
Construction 
Construction 
Construction 
Construction 
(Not Assigned) 
Construction 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(fl/ot Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 



u 


U 


u 


U 


R 


3 


R 


3 


R 


3 


R 


3 


R 


3 




This document consists of 5 pages. 

copy no. jl/ 0 of j 3^ copies, series a. 



DFM-I 
C 5 
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DISTRICT FISCAL MANUAL 



VOUCHER PROCEDURE (Revised) 



Changes ) 
No. 5 ) 



District Fiscal Manual No. I, 24 August i944j is changed as follows: 



SECTION II 



Contract No. W-i4-i08-eng-6 ; Change TYP® of Contract to read "SupplY", change 
Classification to read "U"j and change Group No. to read "2". 

Contract No. W-i4-i08-eng-i9; change Type of Contract to read "Construction"., 
change Classification to read "S", and change Group No. to read ''3". 

Contract No. W— i4-108-eng-36 ; Change Type of Contract to read "SupplY", change 
Classification to read "U"j and change Group No. to read »4". 

Contract No. W-i4-i08-eng— 37 ; Change Type of contract to read "Supply's change 
Classification to read "U"j and change Group No. to read "4", 

Contract No. W-14-i08-eng-56 ; Change Type of Contract to read "Rental"., change 
Classification to read "U"j and change Group No. to read "4". 

Contract No. W-i4-i08-eng-59; change Type of contract to read "Service"., change 
Classification to read "U"j and change Group No. to read "4". 

Contract No. W-i7-028-eng-5; Change Type of Contract to read "Service", change 
Classification to read "8", and change Group No. to read "3". 

Contract No. W-i7-028-eng-i2; change Type of Contract to read "Construction", 
change Classification to read "8% and change Group No. to read "3". 

Contract No. W-17-028-eng-i 3 ; Change Type of Contract to read "Construction's 
change Classification to read "8"j and charge Group No. to read "3". 

Contract No. W-i7-028-eng-i4; Change Type of Contract to read "Supply", change 
Classification to read "U"j and change Group No. to read "4". 

Contract No. W-l 7-028-eng-i7 ; Change Type of Contract to read "SupplY". change 
Classification to read "U"j and change Group No. to read "4"» 

Contract No. W-i7-028-® n 9-27 ; Change Type of Contract to read »8upplY", change 
Classification to read H R " , and change Group No. to read "3"» 
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Contract No. W-17-028-eng-28; Change Type of Contract to read « Supply », change 

Classification to read "C"j and change Group No. to read "3". 

Contract No. W-17-028-eng-52 ; Change Type of Contract to read "Construction";, 
change classification to read "R"j and change Group No. to read "3". 

Contract No. W-22-07 5-eng-8; Change Type of Contract tc read "Supply"., change 
Classification to read "C"j and change Group No. to read "3". 

Contract No. W-22-07 5-eng-33; Change Type of Contract to read "Supply'j change 
Classification to read " R'S and change Group No. to read "2". 

Contract No. W-2 2-07 5 _ e n g-36 j Change Type of Contract to read "Supply"., change 
Classification to read "R"j and change Group No. to read "2". 

Contract No. W-22-075-«ng-36j Change Type of Contract to read "Supply's change 
Classification to read "R"j and change Group No. to read "2". 

Contract No. W-22-C75~eng-39j change Type of contract to read "Supply"., change 
Classification to read "R"j and change Group No. to read "2". 

Contract No. W-22-07 5-eng-4i ; Change Type of Contract to read "Supply's change 
Classification to read "R'S and change Group No. to read "2"'. 



Contract No. W-22-075-eng-42; Change Type of Contract to read "Supply's change 
Classification to read "R''j ar>H change Group No. to read "2". 

Contract No. W-22-075-eng-43; Change Type of Contract to read "Supply's change 
ssification to read "R'S and chan ™ Group No. to read "2"- 

Contract No. W-22-075-eng-44; Change Type of Contract to read "Supply";, change 
Classification to read "U'S and change Group No. to read "2". 

Contract No. W-22-075-eng-45; Change Type of Contract to read "Supply's change 
Classification to read "R'S and change Group No. to read "2". 

Contract No. W-22-075-eng-48; Change Type of Contract to read "Construction's 
change Classification to read "R's and chanye Group No. to read "3"» 

Contract No. Vf-22-07 5-eng-55; Change Type of Contract to read "Supply";, change 
Classification to rpad "U'S and change Group No. to read "4". 

Contract No W-22-075-eng-56 ; Change Type of Contract to read "Construction's 
change Classification to read "R'S and change Group No. to read "3".. 

Contract No. Vf-22-07 5-eng-57; Change Type of Contract to read "Service's change 
Classification to read "U'S and change Group No. to read "4". 

Contract No. W-22-075-eng~58; Change Type of Contract to read "Service", change 
Classification to read "B'S and change Group No. to read "3" • 

Contract No» W-22-075-eng-60j Change Type of Contract to read "Service's change 
C ssification to read "U'S and change Group No. to read "4". 
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Contract Mo. V-22-075-eng-6i ; change Type of Contract to read "Construction's 
C»»a»ge claaaif ication to read »R'S and change Group Ho. to read "i". 

Contract Ho. V-22r-075-eng-62; Change Type of Contract to read "Construction" j 
change Classification to read "R'S and change Group Ho. to read "j" . 

Contract Ho. W-22-07 5-eng-63; Change Type of contract to read "Supply" t change 
Claaaif ication to read "S'S and change Group No. to read "3". 

Contract Mo. W-22-075-eng-64; Change Type of contract to read "Supply j change 
Classification to read "S"j and change Group No. to read "3". 

Contract No. W-22-075-eng-6 s; Change Type of Contract to read "Supply's change 
Classification to read "8'S and change Group No. to read "3". 

Contract Mo. W-22-075-eng-66 ; Change Type of Contract to read "Supply's change 
Classification to read "S'S and change Group No. to read "3". 

Contract No. W-22-075-eng-67; Change Type of Contract to read "Supply"., change 
Classification to read "8"j and change Group No. to read' "3". 

Contract Ho. W-22-075-eng-68; Change Type of Contract to read "Supply's change 
Classification to read "R'S and change Group No. to read "3". 

Contract No. W-22-075-eng-69; Change Type of Contract to read "Supply", change 
Classification to read "R'S and change Group No. to read "3" - 

Contract ho. V-22-07S-eng-70; Change Type of contract to read "Supply's change 
d sification to read "R'S and change Group No. to read "3»» 

Contract Ho. tf-22-07S-eng-72; Change Type of Contract to read "Service's change 
Classification to read "R'S and change Group No. to read "3". 

Contract No. W-22-075-eng-73; Change Type of Contract to read "Supply's change 
Classification to read "R'S and change Group No. to read "3". 

Contract No. W-22 -075-©ng-79J change Type of Contract to read "Supply's change 
Classification to read "S'S and change Group No. to rdad "3".. 

Contract No. V-26-02i-eng-i2; Chanae Type of Contract to read "Supply's change 
Classification to read "S'S and change Group No. to read "3". 

Contract No. V-26-02i-eng-i3; change Type of Contract to read "Serviceis change 
Classification to read "S'S and change Group No. to read "y<. 

Contract Ho. W-26-02i-eng-i 5; change Type of Contract to read "Supply's change 
Class if icatioi. to read "R'S and change Group No. to read "2"« 

Contract Ho. W-26-02i-«ng-54; Change Type of Contract to read "Supply's change 
Class if ication to read "R'S and change Group No. to read "3". 

Contract No. W-26-02i-eng-55 \ Change Type of Contract to read "Supply's change 
C sification to read "R'S a nd change Group No. to read "3". 
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Contract No. tf-26-02i-eng-s6 ; Change Type of Contract to read "Service" , chang 
issification to read "U'S and change Group No. to read "4". 

Contract No. y-26-02i-eng-s7; change Type of Contract to read "Supply", change 
Classification to read "R's and change Group No. to read «y>. 

Contract No. W-26-02i-eng-s8 ; Change Type of Contract to read "Supply" , change 
Classification to read "R'S and change Group No. to read "3". 

Contract No. tf-26~02i-eng-s9; Change Type of Contract to read "Supply" 3 change 
Classification to read "R'S and change Group No. to read <>y>. 

Contract No. W-26-021 -eng-60; Change Type of Contract to read "SuppV'S change 
Classification to read " R» , and change Group No. to read «y . 



Contract No. W-26-02i-erg-6i ; Change Type of Contract to read "Supply", change 
Classification to read "U" , and change Group No. to read »2"« 

Contract No. W-28-094-eng--4 ; change Type of Contract to read "Supply"., change 
Classification to read "U"j and change Group No. to read "4". 

Contract No. W-3i-i09-eng-3 ; Change Type of Contract to read "Supply", change 
Classification to read "R'S and change Group No. to read "3". 



Contract No. W-3i-i09-eng-i; change Type of Contiact to read "Supply"., change 

Classification to read "R'S and change Group No. to read "3". 

Contract No. rf-3i-i09-eng- 5 ; Change Type of Contract to read "Supply" j change 

Classification to read "U'S and change Group No. to read "4". 

Contract No. W-3i-i09-eng~6 ; Change Type of Contract to read "Rental's change 

Classification to read "U'S and change Group No. to read "4". 

Contract No. W-3i-i09-eng-7; change Type of Contract to read "Supply % change 

Classification to read "U"j and change Group No. to read l; 4". 



Contract No. W-35-058-eng-4; change Type of Contract to read "Supply's change 
Classification to read "U"j and change Group No. to read "4". 

Contract No. tf-35-058-eng-6 ; Change Type of Contract to read "Service's change 
Classification to read "8", and change Group No. to read "3". 

Contract No. W-35-C58-eng-7 j Change Type of Contract to read "Supply's change 
Classification to read "C'S and change Group No. to read "3". 



Contract No. W-38-094-eng-i8; Change Type of Contract to read "Supply's change 
Classification to read "8'S an d change Group No. to read "2". 

Contract No. V/-38-094-eng-6i J Change Type of contract to read "Supply's change 
Classification to read "U'S and change Group No. to read "4". 

Contract No. W-42-069-eng -2 ; Change Type of Contract to read "Insurance's change 
Classification to read "R'S and change Group No. to read "2". 
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Contract No. W-42-069-eng-4; Change Type of contract to read "Supply"., change 
Classification to read "R"., and change Group No. to read "3" . 



Contract No. W-42-06 9-eng-s; Change Type of Contract to read "Service" j change 
Classification to read "S"j and change Group No. to read "2". 

Contract No. W-42-06 9-eng-89; Change Type of Contract to read "Supply"., change 
Classification to read "U'S and change Group No. to read "4". 

Contract No. W-44-i 5 J-eng-i ; Change Type of Contract to read "Supply's change 
Classification to read "S"., and change Group No. to read "2"< 

Contract No. W-44-1 5 3-en g-2 ; Change Type of contract to read "Supply"., change 
Classification to read "C"j and change Group No. to read "2". 

Contract. No. W-44-i53-eng-j> ; change Type of Contract to read "Un ivers i ty" , 
change Classification to read "R"., and change Group No. to read "£". 

For the District Engineer: 




C> VANDEN BULCKj 
Lt . col. j Corps of Engineers., 
A.ss is tan t . 
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DISTRICT FISCAL MANUAL 



VOUCHER PROCEDURE (Revised) 

Changes ) 
No. 4 ) 

District Fiscal Manual No. i, 24 August 1944, is changed as follows: 

SECTION II 

Add Contract No. W-740i-eng-i79; Type of Contract "Supply, Classifica- 
tion "U"j and Group No. "4". 

Contract No. W-7401-eng-207 ; Change Type of Contract to read "Service's 
change Classification to read "U"j and change Group No. to read "4". 

Contract No. v-7405-en.g-85 ; Change Type of Contract to read "University 
change Classification to read "S"j and change Group No. to read "i". 

Contract No. W-74C7-eng-i34; charge Type of Contract to read "Supply., 
change Classification to read " R" j and change Group No. to -read "3". 

Contract No. W-7407-eng-i 56 ; Change Type of Contract to read "Supply., 
change Classification to read "S"j and change Group No. to read "2". 

Contract No. W-7409-eng-i7 ; Change Clasai f i ca t ion to read "R".j and 
change Group No. to read "3"-. 



Contract No. W-741 5-eng-53; change Classification to read ' and 
change Group No. to read ".3". 

Contract No. W-741 8-eng-76 ; Change Type of Contract to read "Service'^ 
change Classification to read "U"j and change Group No. to read "4". 

Contract No. W-7 423-eng-i4; Change Classification to read "R"j and 
change Group No. to read "3". 

Contract No. V-742 5-eng-79; Change Type of Contract to read "Service's 
change Classification to read "U'S and change Group No. to read "4". 

Addj immediately before Contract No. W-742 5-eng-lOi j the following 
cont rac t : 



W-742 5-eng- (S )-lGl ; Type of Contract - "Sales"; Classification - 
"S"; Group Mo. - "None 11 . 



Add, immediately before Contract No. v-i 4 -108-eng-i , the following 
Contract: 

W-14-i08-eng~ l 3J-i; Type of Contract - "Sales"; Classification - 
"S" ; Group No . - "None" . 

Contract No. V/-i4-103-eng~4; Change Type of Contract, to read "Service 
change Classification to read "S", and change Group Ho. to read "3". 

Contract No. W~i4-i06-eng~5; Change Type of Contract to read "Supply", 
change Classification tc reed "U", and change Group No. to read "2". 

Add, immediately before Contract No. w-14-108-eng-2i , the following 
cont ract : 

W~i4-i08-eng- (S)~2i; Type of Contract - "Sales", Classification - 
"S"; Group No. - "Hone". 

Add, immediately before Contract No. W-i 4-i08-eng-22 j the following 
cont rac t : 

W- i 4- i08-en g- ( 3 ) - 2 2 ; Type of Contract - "Soles"; Classification - 
"S"; Group No. - "None". 

Contract No. W-i 4-i08-en J-3 2; Change Type of Contract to read "Supply" 
change Classification to read "li", and change Group No. to read "4". 

Contract No. W-14- i08-en g-33 ; Change Type, of Contract to read '.'Supply" 
change Classification to read "U", and change Group No. to read " 4 ". 

Contract No. V-i 4-i03~eng-34; Change Type of Contract to read "Supply" 
change Classification to rsad ! 'U", and change Group No. to read "4". 

Contract No. W-i 4-i08-eng- 4 9 ; Change Type of Contract to read "Service 
change Classification to read "S", and charge Group No. to read "3". 

Contract No. W~i4-108-eng-50; Change Type of Contract to read "Service 
change Classification to read "C". and change Group No. to read "3"- 

Contract No. W-14~108-eng-Si ; Change Type of Contract to read "Con- 
struction", change Classification to read "R", and change Group No. to 
read "3" . 

Contract No. W-i4— i08-eng-52; Change Type of Contract to read "Con- 
struction", change Classification to read "R", and change Group No. to 
read "3". 

Contract No. W-14-i08-eny-5 J ; Change Type of Contract to read "Service 
change Classification to road "C", and change Group No. to read "3". 



Contract No. V-l4-i08~eng~ss; Change Type of Contract to read "Con- 
struction", change Classification to read "R", and change Group No. to 
read "3" . 



Contract No. W-i7-028-eng-6 ; Change Type of contract to read "Service", 
change Classification to read "S", and change Group No. to read "3". 

Contract No. W-i7-028-eng-8 ; Change Type of Contract to read "Supply"., 
change Classification to read "3% and change Group No. to read "3". 

Contract No. W-i7-028-eng-9; Change Type of Contract to read "Supply"., 
change Classification to read "S"j and change Group No. to read "2". 

Contract No. W-i7-028-eng-5i ; Change Type of Contract to read "Service", 
change Classification to read "U", and change Group No. to read "4". 

Contract No. W-i7-028-eng-5 3; Change Type of Contract to read "Service" , 
change Classification to read "S"j and change Group No. to read "3". 

Contract No. W-2 2-07 S-eng-3 ; Change Type of Contract to read "Service"., 
change Classification to read "C", and change Group No. to read "3". 

Contract No. W-22-07 5-eng-4 ; Change Type of Contract to read "Supply's 
change Classification to read "R", and change Group No. to read "3"- 

Contract No. W-22-C7 5-eng-5 ; Change Type of Contract to read "Service", 
change Classification to read "U", and change Group No. to read "4"- - 



Contract No. W-2 2-07 S-eng-6 ; 
change Classification to read "U", 

Contract No. W-22-07 5-eng-23; 
change Classification to read "S", 

Contract No. W-22-07 5-eng-24; 
change Classification to read "R", 

Contract No. W-2 2-075-eng-2 5; 
change Classification to read "R", 

Contract No. W-22-075-eng-26 ; 
change Classification to read "R", 

Contract No. W-22-07S-eng-29; 
change Classification to read "C", 

Contract No. W-22-07 S-eng-3i ; 
change Classification to read "R", 

Contract No. W-2 2-07 5~eng-34; 
change Classification to read "R", 

Contract No. W-22-07 5-eng-46 \ 
change Classification to read "U", 



Change Type of Contract to read "Supply", 
and change Group No. to read "4". 

Change Type of Contract to read "Supply, 
and change Group No. to read "2". 

Change Type of Contract to read "Supply", 
and change Group No. to read "2". 

Change Type of Contract to read "Supply", 
and change Group No. tc read "2". 

Change Type of Contract to read "Supply", 
and change Group No. to read "2". 

Change Type of Contract to read "Service", 
and change Group No. to read "2". 

Change Type of Contract to read "Supply", 
and change Group No. to read "2". 

Change Type of Contract to read "Supply", 
and change Group No. to read "2"- 

Change Type of Contract to read "Service", 
and change Group No. to read "4". 



Contract No. V-2 2-07 5-eng- 4 9 : change Type of Contract to read »Con- 
structjon", change Classification to read "R", and change Group No. to 
read »3" . 

Contract No. W-22-C7 5-er, g- Si ] Change Type of Contract to read "Con- 
struction" J change Classification to read "R'j and change Group No. to 
read " 3" . 

Contract No. W-22-07S -eng-54; Change Type of Contract to read ■'Univer- 
sity, change Classification to read "S", and change Group No. to read "£». 

Contract No. W- 26-021 -en g-y; change Type of Contract to read "Supply", 
change Classification to read "3", and change Group No. to read "3". 

Contract No. W~26-02i-eng-8; Change Type of Contract to read "Supply", 
change Classification to read " R" j and change Group No. to read "2". 

Contract No. W-26-02i-eng-ii ; change Type of Contract to read fUniver- 
sity'j change Classification to read "R", and change Group No. to read "i". 

Add, immediately before Contract No. W-26-021-eng-5i , the following 
contract : 

W-26-02i-eng~(S)-5i; Type. of contract - "Sales"; Classification - 
"S"; Group No. - "None"., . 

Contract No. W-26-021-eng-5i ; change Type of Contract to read "Supply", 
change Classification to read "S"j and change Group No. to read "3". 

Addj immediately before Contract No. W- 2,6-02 i-eng-5 2 j the following 
contrac t : 

W-i6,-021-eng- (S)-52; Type of Contract - "Sales"; Classification - 
"S"; Group No. - "None". 

Contract No. W-26-021 -eng-52 ; Change Type of Contract to read "Supply"., 
change Classification to read "R", and change Group No. to read "3". 

Contract No. W-26-021-eng-S3 ; Change Type of Contract to read "Service", 
change Classification to read "U"., and change Group No. to read "4". 

Contract No. W-26-021-eng-87 ; Change Type of Contract to read "Supply's 
change Classification to read "R", and change Group No. to read "2". 

Contract No. W-26-021-eng-gs; Change Type of Contract to read "Supply, 
change Classification to read "R", and change Group No. to read "2". 

Contract No. W-26-021-eng-89 Change Type of Contract to read "Supply's 
change Classification to read "R", and change Group No. to read "2"- 



Contract No. W-26-O21-eng-90; Change Type of Contract to read "Supply's 
change Classification to read "R", and change Group No. to read "2". 



* 



Contract No. W-26-02i-eng-o 2 ; Change Type of Contract to read "Service"., 
change Ciass i f icat ion to read "U", and change Group No. to read "4". 

Contract No. W-2 8-094-eng-i ; change Type of Contract to read "Supply"., 
change Classification to read "U", and change Group No. to read "4". 

Contract No. W-28-094 -eng-2 ; Change Type of Contract to read "Supply"., 
change Classification to read "U", and change Group No. to read "4". 

Contract No. W~28-094-eng-3 ; Change Type of Contract to read "Supply", 
change Classification to read "U".. and change Group No. to read "4". 

Contract No. W-3i~i09-eng-i ; Change Type of Contract to read "Supply", 
change Classification to read "R", and change Group No. to read "3". 

Contract No. W-3i-109-eng-2; Change Type of Contract to read "Service", 
change Classification to read "R", and change Group No. to read "3". 

Contract No. V/-31 -109 -eng-22; Change Type of Contract to read "Supply", 
change Classification to read "R", and change Group No. to read "2". 

Contract No. W~31-i09-eng-23; Change Type of Contract to read "Supply", 
change Classification to read "R", and change Group No. to read "2" • 

Contract No. W-3i-i09-eng-24; Change Type of Contract to read "Supply", 
change Classification to read " F" , and change Group No. to read "2". 

Contract No. W- 3 5-058-eng-2; Change Type of Contract to read "Service", 
change Classification to read "U», and change Group No. to read "4"- 

Contract No. W-3 5-058-eng-3J Change Type of Contract to read "Supply", 
change Classification to read " R" , and change Group No. to read "3 n .. 

Contract No. W-35-058-eng-Si ; Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to rear 1 "4"- 

Contract No. w-3 5-058-eng-S2 ; Change Type of Contract to read "Supply", 
change Classification to read "U", and change Group No. to read »4"- 

Contract No.. W--38— 094— eng- (S) ~i J Change Type of Contract to read "Sales", 
and change Group No. to read "None". 

Add, immediately before Contract No. W-38-094-eng- (S )-2, the following 
Contract : 

W-33-094~eng-i ; '?YP e of Contract - "Not Assigned". 

Contract No. V-38-094-eng- ( S ) -2 ; Change Type of Contract to read "Sales", 
change Classification to read ■■U", and change Group No. to read "None". 

Add, immediately before Contract Mo. W-38-094-eng-3, the following 
contract : 



TUIII'IULNIIAL* 

W-J8-094-eng-2 ; Type of Contract - "Not Assigned". 

Contract No. W-J8-094-eng-i7 ; Change Type of Contract to read "Supply's 
change Classification to read "R"j and change Group No. to read "3". 

For the District Engineer: 



C. VANDEN BULCK, 
Lt. Col. j Corps of Engineers., 
Ass is tan t . 
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DISTRICT FISCAL MANUAL 



VOUCHER PROCEDURE (Revised) 



Changes ) 
No. 3 ) 



District Fiscal Manual No. 24 August i944j is changed as follows: 
Insert INDEX immediately preceding the GLOSSARY- 

Insert new page entitled SECTION I immediately following the INDEX. 

Insert new page entitled SECTION II immediately following second page of 
GLOSSARY. 

Insert new contract pages (20) immediately following contract page list- 
ing contracts W-742 5-eng-iOi thru 150. 

Insert new page entitled SECTION III immediately following new contract 
page listing contracts W-44-i 53-eng-5i thru iCO. 

Insert new page entitled SECTION IV immediately following dummy voucher - 
Std. Form No. iOi2- 

Insert new pages entitled PREPARATION OF RECOUPMENT VOUCHERS immediately 
following new page entitled SECTION IV. 

Immediately following the SCHEDULE OF CLASSIFICATION pertaining to Groups 
I and II (Section I I I j add the following: 



Vouchers under Groups I and II which in whole or in part are 
chargeable, or are to be credited., to the advance payment ac- 
count (Project 940) will indicate the Contract Number on the 
Dummy Copies of such vouchers. 

Delete from all SAMPLE DUMMY COPIES such portion as reads "....EPES 1940- 
45; shown in the Accounting Classification. (Reference: District Cir- 

cular Letter (Fiscal 45-6)). 



SPECIAL REQUIREMENTS 



Add the following Contract Numbers to the contract listings: 



CONTRACT 


TYPE OF 




^ n /\i its 

GROUP 


NO. 


CONTRACT 


CLASSIFICATION 


NO. 


W-7407-eng-i 54 


(Not 


Ass igned ) 






W-7407-eng-i55 


Service 


s 


3 


W-7407-eng-i56 


Service 


s 


2 


W-7407-eng-i 57 


(Not 


Ass igned) 






W-7407-eng-i 58 


Service 


s 


3 


W-7407-eng-i59 


(Not 


Ass igned) 






W-7407-eng-i60 


(Not 


Ass igned) 






W-7407-eng-i6i 


(Not 


Ass igned) 






W-7407-eng-i62 


(Not 


Ass igned) 






W-7407-eng-i63 


(Not 


Ass igned) 






W— 7407— eng— 164 


(Not 


Ass igned) 






W-7407-eng-i65 


(Not 


As s i gned ) 






W-7407-eng-i66 


(Not 


Ass igned) 






W-7407-eng-£67 


(Not 


Assigned) 






W-7407-eng-i68 


(Not 


Ass igned) 






W-7407-eng-i69 


(Not 


Ass igned) 






W-74O7-eng-i70 


(Not 


Ass igned) 






W-7407-eng-543 


Service 


s 


3 


W-74i2-eng-i62 


Supply 


u 


4 



Make the following changes in the contract listings: 

Contract No. W-740i-eng-i7i ; Change Classification to read "R" , and 
change Group No. to read "3". 

Contract No. W-740i-eng-i80; Change type of Contract to read "Supply's 
change Classification to read "R", and change Group No. to read "2". 

Contract No. W-7405-eng-i84; Change type of Contract to read "Service", 
change Classification to read "U", and change Group No. to read "4". 

Contract No. V-7405-eng-i85; Change type of Contract to read "Service", 
change Classification to read "U", and change Group No. to read "4". 

Contract No. W-7405-eng-298; Change Classification to read "R». 

Contract No. W-7405-eng-3i3; Change type of Contract to read "Supply", 
change Classification to read "3% and change Group No. to read "2". 

Contract No. W-7405-eng-314; Change type of Contract to read "Service", 
change Classification to read "U", and change Group No. to read "4", 

Contract No. W-7405-eng-317 ; Change type of Contract to read "Supply", 
change Classification to read »C», and change Group No. to read "2 . 




Contract No. W-7405-eng-318; Change type of Contract to read "Service's 
change Classification to read "3"j and change Group No. to read "2". 

Contract No. W-7405-eng-3i9; Change type of Contract to read "Service"., 
change Classification to read "S"j and change Group No. to read "3". 

Contract No. W-7407-eng-67 ; Change type of Contract to read "Supply's 
change Classification to read "S"j and change Group No. to read "3". 

Contract No. W-7407-eng-88; Change type of Contract to read "Supply's 
change Classification to read "U'S and change Group No. to read "4". 

Contract No. W-7407-eng-i29; Change Group No. to read "4". 

Contract No. W-7409-eng-l9; Change Classification to read "R" . 

Contract No. W-7409-eng-2 5; Change type of Contract to read "Supply's 
change Classification to read "U'S and change Group No. to read "4". 

Contract No. V-7409-eng-26 ; Change Classification to read "R'S and change 
Group No. to read "3". 

Contract No. W-7409-eng-33; Change type of Contract to read "Supply's 
change Classification to read "R'S and change Group No. to read "3". 

Contract No. W-7409-eng-57; Change type of Contract to read "Supply's 
change Classification to read "S'S and change Group No. to read "3". 

Contract No. W-7409-eng-87; Change type of Contract to read "Supply", 
change Classification to read "U'S and change GrovD No. to read "4". 

Contract No. W-7412-eng-33; Change Classification to read "R'S and change 
Group No. to read "3". 

Contract No. W-74i2-eng-i29; Change type of Contract to read "Service". 

Contract No. W-7412-eng-158j Change type of Contract to read "Supply's 
change Classification to read "S'S and change Group No. to read "3". 

Contract No. W-7415-eng-33; Change Classification to read "R'S and change 
Group No. to read "3". 

Contract No. W-7415-eng-45; Change type of Contract to read "Supply's 
change Classification to read "R'S and change Group No. to read "3". 

Contract No. W-741 5-eng-60; Change type of Contract to read "Service", 
change Classification to read "S'S and change Group No. to read "2". 

Contract No. W-741 5-eng-6 i ; Change type of Contract to read "Supply's 
change Classification to read "R'S and change Group No. to read "3". 

Contract No. W-741 8-eng-lO; Change Classification to read "R'S and change 
Group No. to read 





Contract No. W-74i8-eng-ii ; Change Classification to read "R"j and change 
Group No. to read "3". 

Contract No. W-74i8-eng~64; Change type of Contract to read "Service"., 
change Classification to read "S"j and change Group No. to read "3". 

Contract No. W-741 8-eng-90; Change type of Contract to read "Supply". 

Contract No. W-742 5-eng-30; Change type of Contract to read "Service"., 
change Classification to read "S"., and change Group No. to read "3". 

Contract No. W-742 5-eng-53 ; Change type of Contract to read "Service"., 
change Classification to read "9"., and change Group No. to read "3". 

Contract No. W-742 5-eng-77; Change type of Contract to read "Supply"., 
change Classification to read "U"j and change Group No. to read "4". 

Contract No. W-742 5-eng-78; Change type of Contract to read "Service"., 
change Classification to read "S"j and change Group No. to read "3". 

Delete the following Contract Nos . from the contract listings: 



W-74C4-eng-i79 
W-740i-eng-i8i 
W-740i-eng-i82 
W-7401-eng-i83 
W-740i-eng-l84 
W-740i-eng-i85 
W-740i-eng-186 
W-740i-eng-i87 
W-740i-eng-i88 
W-740i-eng-i89 
W-740i-eng-i90 
W-740i-eng-i9i 
W-740i-eng-i92 
W-7401-eng-i93 
W-740i-eng-l94 
W-740i-eng-i9 5 
W-740i-eng-i96 
W-740i-eng-197 
W-7401-eng-i98 
W-740i-eng-i99 
W-7405-eng-320 
W-7405-eng-32i 
W-7405-eng-322 
W-7405-eng~323 
W-7405-eng-324 
W-7405-eng-325 
W-7405-eng-326 
W-7405-eng-327 
W-7405-eng-32 8 
W-7405-eng-329 
W-7405-eng-33Q 



W-7405-eng-33i 

W-7405-eng-33 2 

W-7405-eng-3 33 

W-7405-eng-334 

W-7405-eng-33 5 

W-7405-eng-336 

W-7405-eng-337 

W-7405-eng-338 

W-7405-eng-339 

W-7405-eng-340 

W-7405-eng-34i 

W-7405-eng-342 

W-7405-eng-343 

W-7405-eng-344 

W-7405-©ng-345 

W-7405-eng-346 

W-740S-eng-347 

W-7405-eng-348 

W-7405-eng-349 

W-7405-eng-3 50 

W-7405-eng-35i 

W-7405-eng-3 52 

W-7405-eng-353 

W-7405-eng-3S4 

W-7405-eng-3 5F 

W-740S-eng-3 56 

W-7405-eng-357 

W-7405-eng-3 58 

W-7407-eng-6 8 

W-7407-eng-69 

W-7407-eng-70 



W-7407-eng-7i 

W-7407-eng-73 

W-7407-erig-74 

W-7407-eng-89 

W-7407-eng-90 

W-7407-eng-9i 

W-7407-eng-92 

W-7407-eng-93 

W-7407-eng-94 

W-7407-eng-95 

W-7407-eng-96 

W-7407-eng-^<)7 

W-7407-eng-?£ 

W-7407-eng-99 

W-7407-eng-iOO 

W-7407-eng-i03 

W-7407-eng-iO4 

W-7407-eng-105 

W-7407-eng-i06 

W-7407-eng-i07 

W-7407-eng-l08 

W-7407-eng-i09 

W-7407-eng-iiO 

W-7407-eng-iii 

W-7407-eng-ii2 

W-7407-eng-ii3 

W-7407-eng-ii4 

W-7407-eng-ii5 

W-7407-eng--ii6 

W-7407-enc,-ii7 

W-7407-en.j-li8 




W-7 407-eng— i. 19 
W-7 407~en g- i 20 
W-7407-eng-i21 
W-7407~eng-i 2 2 
W-7407-eng-i 2 3 
W-7407-eng-i2 4 
W-7407-en g~-t 25 
W-7407~eng-t 47 
W-7407-eng--!. 4 8 
W-7407-eng-149 
•W-7407-eng-i. SO 
V-7407— >•! ; - ■■ .41 
W-7407-«ng-i 52 
W-7409-ertg.~34 
W-7409-eng~3 5 
W-7409-eny~36 
W-7 409~eng-i7 
W-7409-eng~5 8 
W-7409-eng~59 
W-7409-eng-60 
W-7409~ong-6 i 
W-7409 -«ng-6 2 
W~7409-«tv:j-6 3 
W-7409-«p.'7-6 1 
W-7409-«n ( J-6 5 
W-7409-eng-6o 
W-7409--9ng-6 1 
W-7409-^ng-6 8 
V-7409-eny-6 9 
W-7409-eng-70 
W-7409-ong-7i 
W-7409-f j nc;-7 2 
V/-7409-en.;;-73 
W-7409-an<7-74 
W-7409-eng-aS 
W-7409~eng~39 
W-7409-eng-90 
W-7409-eng-9i 
W-7409-eng~92 
W-740?-e.ng--93 
W-7 409-«=sn-j--94 
W-7 409— si\ 0-95 
W-74C9-«ng~9-6 
W-7409-^»-J-97 
W-7409-ena-?» 
V-7409-aug-99 
V-7'H"i-''H-;-i !■ 
W-741 2- -'ng-1 t 
'■/- 7 41 2-s nq -1 5 

W-741 ?. »ng-> 3 

W-74t2-«ng -17 



'.7- - •• i 2-eng-i9 
V- ; 41 2-eng-20 
W-741 21 
V -7 ii ?. -eng-26 
■„•.... 7 4 -t 2 -ting- 3 8 
V- / 44 2 -eng-39 
W-7 41 2 -eng-40 
W-741 2~<*ng-4i 
W-7412— ang-42 
W-741 2--eny-43 
V--7 4l2~eny--44 
V-7 41 2-eng-45 
W-7 41 2-eng-46 
W-741 2~eng-48 
W-741 2~eng-49 
W-741 2-en g-6 5 
V-7 412--'3n<7-66 
W-7412-eng-69 
W-7 412-eng-7C 
7-741 2~eng-7i 
V» -7 4-i2--mv.-j.-72 
W-~7 412-^ng--73 
V-':':il2~eng-74 
W-74i2~eng-39 
W-7412— *ng-90 
W-741 2-eng-9i 
V-7 4l?.--eng-92 
W-741 2 -an g- 9 3 
W-7412~eng-94 
W-7 41 2 -en g- 9 5 
W-741 2-eng-96 
.4-741 2-^ng-97 
W-7 4i2-eng-98 
W-7 41 2-eng-99 
W-7 !12--eng-lOO 
W-741 2-eng-iOl 
W-741 2-eng-102 
W-7 41 2-3ng-l03 
:? -7 412-eng-104 
W--7 'U2 -eng-iOS 
V-7 -M '2-eAg-i06 
V-v.i- 2 -eng-i07 
/ . ■;■ - r ; i08 
v/... y^ : < t ...3. r .g-l09 
4 -7 H2--3n<T-llO 
W-7 Vi2~v?ng'-lll 
; ..•vag-il2 
;. '.-ang-ili 
/ ' • 2 -.';vj"l.i4 

■ / - 7 * i " ;V J - 1 ^ 

, •■: :.i-wr.j-t j..? 
■' ' ; 1.7 



W-7412-eng-lia 
W-7412-eng-119 
W-741 2-eng-i20 
W-741 2-sng-i 21 
W-7412-eng-i22 
W-741 2-eng-123 
W-741 2-eng-i 24 
W-7412-eng-125 
W-741 2-eng-l 37 
W-7412-eng-l3 8 
W-741 2-eng-i 39 
W-741 2-eng-i40 
W-74i2-eng-i4i 
W-74i2-eng-i42 
W-741 2-eng-i43 
W-741 2-eng-i44 
W-741 2-eng-145 
W-741 2-eng-i46 
W-741 2-eng-i47 
W-741 2-eng-i48 
W-741 2-eng-i49 
W-741S-eng-55 
W-741 5-eng- 56 
W-741 S-eng-57 
W-741 S-eng-58 
W-741 5-eng- 5 9 
W-741 5-eng-62 
W-7415-eng-63 
W-741 5-eng-64 
W-7415-eng-6 5 
W-741 5-eng-66 
W-741 5-eng-67 
W-7415-eng-6 8 
W-7415-eng-69 
W-741 5-eng- 70 
W-7 41 5-eng-7i 
W-741 5-eng-72 
W-741 5~eng-73 
W-741 5-eng-74 
W-741 5-3 ng- 76 
W-741 5-eng-77 
W-741 5-eng-78 
W-741 5-eng-79 
W-741 5-sng-30 
W-7 41 5-eng~8i 
W-7 41 5-'eng-82 
W-741 5-eng-84 
W-741 5-eng-85 
W-741 5-eng- 8 6 
W-741 5-eng- 8 7 
W-741 S-eng-88 
W-741 5-eng- a 9 



W-741 5-eng-90 
W-741 5-eng-91 
W-74i 5-eng-92 
W-741 5-eng-93 
W-74i5-eng-94 
W-741 5-eng-95 
W-741 5-eng- 76 
W-741 5-eng-97 
W-74i5-eng-98 

IV- 741 5-eng-99 
W-74i 5-eng-lOO 
W-74i 5-eng-iOi 
W-741 5-eng-i02 
W-741 5-eng-103 
W-7418-eng-43 
W-741 8-eng-44 
W-7418-eng-45 
W-74l8-eng-46 
W-741 8-eng-47 
W-741 8-eng-48 
W-741 8-eng-49 
W-741 8-eng-94 
W-741 8-eng-95 
W-741 8-eng- 96 

V- 7418-eng-97 
W-7418-eng-98 
W-741 8-eng-99 
W-7418-eng-108 
W-741 8-eng-l09 
W-7418-eng-llO 
W-741 8-eng-l 11 
W-741 8-eng-H2 
W-7418-eng-H3 
W-7418-eng-114 
W-741 8-eng-l 15 
W-741 8-eng-l 16 
W-741 8-eng-l 17 
W-741 8-eng-l 18 
W-741 8-eng-l 19 
W-741 8-eng-l 20 
W-741 8-eng-l 21 
W-741 8-eng-l 22 
W-741 8-eng-l 23 
W-7418-eng-124 
W-741 8-eng-l 2 5 
W-741 8-eng-l 26 
W-741 8-eng-l 27 
W-741 8-eng-l 28 
W-741 8-eng-l 29 
W-741 8-eng-l 30 
W-741 8-eng-l 31 
W-741 8-eng-l 32 
W-7418-eng-133 
W-741 8-eng-l 34 



W-741 8-eng-l 3 5 

W-741 8-eng-l 36 

W-7418-eng-137 

W-741 8-eng-l 38 

W-741 8-eng-l 39 

W-7418-eng-i40 

W-741 8-eng-141 

W-741 8-eng-l42 

W-741 8-eng-l 43 

W-741 8-eng-144 

W-7418-eng-145 

W-7418-eng-146 

W-741 8-eng-l 47 

W-741 8-eng-l 4 8 

W-7418-eng-149 

W-741 8-eng-l 50 

W-741 8-ena-i 51 

W-741 8-eng-l 52 

W-741 8-eng-l 53 

W-741 8-eng- 154 

W-741 8-eng-l 55 

W-7421-eng-20 

W-7421-eng-21 

W-7421-eng-22 

W-7421-eng-23 

W-7421-eng-24 

W-7421-eng-2 5 

W-7421-eng-26 

W-7421-eng-27 

W-7421-eng-28 

W-7421-eng-29 

W-7421-eng-30 

W-7421-«ng-31 

W-7421-eng-32 

W-7421-eng-33 

W--7421-eng-34 

W-7421-eng-35 

tf-7421-eng-36 

W-7421-eng-41 

W-7421-eng-42 

W-7421-eng-43 

W- 74 21 -en g- 44 

W-7421-eng-45 

W-7421-eng-46 

W-7421-eng-47 

W-742i-eng-48 

W-7421-eng-49 

W-7421-eng-50 

W-7421-eng-51 

W-7421-eng-52 

W-7421-eng-53 

W-7421-eng-54 

W-7421-eng-55 

W-7421-eng-56 



w- 


7421 


-eng- 


57 


w- 


7421 


-eng- 


58 


w- 


7421 


-eng- 


59 


w- 


7421 


-eng- 


60 


w- 


7421 


-eng- 


61 


w- 


7^21 


-eng- 


62 


w- 


7421 


-eng- 


63 


w- 


7421 


-eng- 


64 


w- 


7421 


-eng- 


65 


w- 


7421 


-eng- 


66 


w- 


7421 


-eng- 


67 


w- 


7421 


-eng- 


68 


w- 


7421 


-eng- 


69 


w- 


7421 


-en g- 


70 


•V- 


7421 


-eng- 


71 


w- 


7421 


-eng- 


72 


w- 


7421 


-eng- 


73 


w- 


7421 


-eng- 


74 


w- 


7421 


-eng- 


75 


w- 


7421 


-eng- 


76 


w- 


•7421 


-eng- 


77 


w- 


7421 


-eng- 


78 


w- 


7421 


-eng- 


■79 


w- 


7421 


-eng- 


80 


w- 


7421 


-eng- 


81 


w- 


7421 


-eng- 


82 


w- 


7421 


-eng- 


83 


w- 


7421 


-eng- 


•84 


w- 


7421 


-eng- 


■85 


w- 


7421 


-eng- 


86 


w- 


7421 


-eng- 


87 


w- 


7421 


-eng- 


88 


w- 


7421 


-eng- 


89 


w- 


7421 


-eng- 


90 


w- 


7421 


-eng- 


91 


w- 


7421 


-eng- 


92 


w- 


7421 


-eng- 


93 


w- 


7421 


-eng- 


94 


w- 


7421 


-eng- 


95 


w- 


7421 


-eng- 


96 


w- 


7421 


-eng- 


97 


w- 


7421 


-eng- 


99 


w- 


7421 


-eng- 


99 


w- 


7421 


-eng- 


100 


w- 


7421 


-eng- 


104 


w- 


7421 


-enq- 


102 


w- 


7421 


-eng- 


103 


w- 


7421 


-eng- 


104 


w- 


7421 


-eng- 


105 


w- 


7421 


-eng- 


106 


w- 


7421 


-eng- 


107 


w- 


7421 


-eng- 


108 


w- 


7421 


-eng- 


109 


w- 


7421 


-eng- 


4 iO 



W-742i-eng-iii 


W-7423 


-en g- 


69 


W- 


7423- 


en g — 


123 


W-742i-eng-ii2 


W-7423 


-en g- 


70 


W- 


747 


en g— 


4 94 


W-742i-eng-ii 3 


W-7423 


-eng- 


71 


W- 


747 3- 


eng— 


125 


W-742i-eng— 114 


W-7423 


-en g— 


72 


W- 


747 


©n g— 




W-7421-eng-ll 5 


W— 7423 


—en g— 


73 


W- 


74 7 "V— 
ltd. O 


e n g— 


4 7 7 


W-7421— eng— 116 


W— 7423 


—en g— 


74 


W- 


747 


en g— 


4 7 fl 


W— 7421 -eng— 117 


W-7423 


—en g— 


75 


W- 


747 \- 


en g— 


4 7 9 

X t. 7 


W— 747 4 —en a— 1 1 8 

i? / *x a a ci| y a a u 


W— 7423 


— en g— 


76 


W- 


747 


en g— 


4 

X JU 




W— 74 7 ^ 


—en g— 


77 


w— 


747 T — 


en g— 


101 


W— 749 VsnfT-Q 


W— 74 5^ 


—en g— 


78 


W- 


74 7 *l_ 


en g— 


4 ^7 


W— 749 \— en a— A O 


W— 74 7 ^ 


— eng— 


79 


n — 


/ 4Z 3 


■©n g— 


T 7 
0 i 




W— 747 ^ 


—en g— 


80 


W- 


747 


-eng— 


T T 

•J -J 


W— / HZ j — wny a/ 


W— 747 ^ 


—en g— 


84 

(J X 


W- 
n 


747 C— 


e ng— 


■\4 


W— 749 %.— ena— 2 8 


W-7423 


-eng— 


82 


W- 


747 ^~ 


en g— 


1. c 




W-7423 


-eng- 


83 


W- 


742 5- 


•en g— 


36 


W— 749 Vena-^O 


Wt7423 


— eng— 


84 


W- 

II 


747 c— 




j / 


W— .749 UAIlO-U 
fl — / Iaj™*'* a 


W-7423 


—en g— 


85 


W- 


747 5- 


-eng— 


38 


W— . 741 1— oner— "^9 


W— 7423 


—Qng— 


86 


W- 


747 ^~ 


eng— 




y_7/ o t,— ana— ^ 


W-7423 


— eng- 


•87 


W- 


742 5- 


eng— 


40 


u_74i T— on rr— 4 


W-7423 


— eng— 


88 


W- 


747 


•eng— 


41 


w / a o w y jj 


W-7423 


-eng— 


89 


W- 


742 5- 


eng- 


42 




W-7423 


-eng- 


90 


w- 


•742 5- 


■eng— 


43 


V— 740 an rr— 7 


W-7423 


-eng— 


91 


w- 


742 5- 


ena— 


44 




W-7423 


-eng- 


92 


W- 


742 5- 


-ena- 


45 




W— 747 ^ 


— eng— 


93 


W- 


747 c .— 


eng— 


46 


W— 742 o— eny- 


W— 747 ^ 


— eng— 


94 


w- 


747 5- 


-eng— 


47 


W— 7423— eng- 41 


W— 74 7 ^ 


— eng— 


95 


W- 


747 C- 


•eng— 


4A 




W-7423 


— eng— 


96 


W- 


■747 ^~ 
/ t X j 


-eng— 


49 


W— 7423— eng— 40 


W— 7423- 


— eng— 


97 


W- 


•747 5- 


■eng— 


50 


W— 7423— e " 9 44 


W— 74 7 ^. 


— en g— 


98 


W- 

II 


7425- 


eng- 


^4 


W— 742 o— eng— 


W-7423 


-eng- 


99 


w- 


7425- 


■eng- 


80 


W— 7423— eng— 40 


W— 747 ^ 


— eng— 


100 


W- 

II 


7425- 


eng- 


A4 

0 X 


w— 7423— eng —4/ 


W-7423 


-eng- 


IOI 


W- 


7425- 


-eng- 


82 


W— 7423— eng —48 


W— 747 ^ 


— eng— 


102 


W- 


742 5- 


eng- 


83 


W— 7423— eng— 4V 


W— 747 ^ 


— eng— 


103 


W- 


742 5-eng- 


84 


W— 7423-eng-bU 


W— 7423 


-ena— 


104 


W- 


742 5- 


•eng- 


85 


W— 7423— eng- si 


W— 749 X 

« /TAJ 


— eng— 


105 


W- 


742 5- 


eng- 


86 


W— 74 a J" en y j i 


W-7423 


-eng- 


106 


w- 


•742 5- 


-eng- 


87 


u X— on rr— C \ 
W— /4Z j — eny— 50 


W-7423 


-eng- 


107 


w- 


742 5- 


•eng- 


88 


W 740 1— ontT— ^4 


W-7423 


-eng- 


108 


W- 


7425- 


■eng- 


89 


if "7>i 1 T_an rr— Q ^ 

W— 74 z o~«n y j 3 


W-7423 


-eng- 


109 


w- 


742 5- 


eng- 


90 


U7— 74 0 T — on CT— Q A 


W-7423 


-eng- 


HO 


w- 


7425- 


■eng- 


91 


U T yl 7 O n fT— C 7 

W — /4 a ^~«"y D / 


W-7423 


-eng- 


111 


w- 


7425- 


eng- 


92 


v 7 4 o T — o n rr ^ ft 

W— / 4 a j e 11 y 3 0 


W-7423- 


-eng- 


112 


w- 


7425- 


eng- 


93 


u t ^ n t a Ti rr— CO 


W-7423 


-eng- 


113 


w- 


742 5- 


eng- 


94 


W— / 42o*~6 n y O^J 


W-7423- 


-eng- 


114 


w- 


742 5- 


eng- 


95 


vy— / 4 Z J> y^"D 1 


W-7423- 


-eng- 


115 


w- 


7425- 


eng— 


96 


W— 742 3— en y — 0 z 


W-7423- 


-eng- 


116 


w- 


7425- 


eng- 


97 


W—749 T— on rr— A ^ 


W-7423- 


-eng- 


117 


w- 


742 5- 


eng- 


98 


W-7423-eng-64 


W-7423- 


-eng- 


118 


w- 


7425- 


eng— 


99 


W-7423-eng-6 5 


W-7423- 


-eng- 


119 


w- 


742 5- 


eng— 


103 


W-7423-eng-66 


W-7423- 


-eng— 


120 


w- 


7425- 


eng- 


104 


W-7423-eng-67 


W-7423- 


-eng- 


121 


w- 


7425- 


eng— 


105 


w-742 3-eng-68 


W-7423- 


-eng- 


122 


w- 


7425- 


ang— 


106 



W-742 5-fln 0-1O7 
W-742 5-eng-i08 
W-742 5-eng-i09 
W-742 5-^ng-iiO 
W-742 5-eng-iii 
W-7425-eng-112 
W-742 5-eng-ii3 

W-742 5-eng-ii4 
W-742 5-eng-ii 5 
W-7425-eng-il6 
W-7425-eng-ii7 
W-742 5-eng-id a 
W-742 5-eng-ii9 
W-7425-eng-i20 
W-742 5-eng-i2i 

For the District 



W-7425-eng-i22 
W-742 5-eng-i23 
W-7425-eng-i24 
W-7425-eng-i25 
W-7425-eng-i26 
W-742 5-eng-i27 
W-7425-eng-i28 
W-742 5-eng-i29 
W-742 5-eng-i30 
W-7425-eng-i3i 
W-742 5-eng-i32 
W-7425-eng~i33 
W-7425-eng-i34 
W-742 5-eng-i35 



Engineer : 



W-7425-eng-i36 
W-742 5-eng-i37 
W-7425-eng-i38 
W-742 5-eng-i39 
W-742S-eng-i40 
W-7425-eng-14i 
5-eng-i42 
W-742 5-eng-i43 
W-7425-eng-l44 
W-7425-eng-i45 
W-742 5-eng-i46 
W-7425-eng-i47 
W-742 5-eng-i48 
W-742 5-eng-149 
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SECT. I 



SECTION I 

GLOSSARY OT TERMB USED 



r 



SECT. II 



SECTION II 



CONTRACT LIST 



CONTRACT LIST 



CGNTRAC r 



(Y?E OF 
'OH TRACT 



CLASSIFICATION 



GROUP 
NO. 



W-i4- 


108- 




i 


oUppl ■{ 


W-14- 


1C3- 


- ; n g- 


2 


Supply 


W-i 4- 


108- 


ong- 


3 


Supply 


W-14- 


108- 


cng- 


4 


(Hot 


A.i5 a i gned ) 


W-i 4- 


108- 


.;ng- 


5 


(Not 


As s i gned ) 


W-14- 


108- 


>-> tig- 


6 


(Not 


As 3 i gnod ) 


W-14- 


108- 


en g- 


7 


(Not 


As s i gned ) 


W-14- 


108- 


eng- 


8 


(Not 


A3 3 i gned ) 


V-i 4- 


108- 


eng- 


9 


(Not 


A3 3 i gn od ) 


W-14- 


108- 


eng- 


IO 


(Not 


As s i gaed ) 


W-i 4- 


108- 


eng- 


11 


(Not 


Aa h i gned ) 


W-14- 


108- 


eng- 


12 


(Not 


As 3 igned) 


W-14- 


-108- 


eng- 


13 


(Not 


A3 3 i gned ) 


W-14- 


108- 


ong- 


14 


(Not 


\-a-a igned ) 


V-14- 


108- 


ang- 


IS 


(Not 


Ass i gned ) 


W-4.4- 


1C3- 


*in<7~ 


i6 


(Not 


Ass i gnad ) 


W-14- 


1G8- 


a n g ~ 


17 


(Not 


A s a i gn ed ) 


V-14- 


103- 


•'i I- 


1 8 


! >■! 0 1 


At. i gnad ) 


W-14- 


ioa- 


op , r ... 


-:. 


> ' ■ ' t 


'■ ! < i .;nod ) 


W-l 4- 


ica~ 


g n g - 


10 


• s i 0 1 


Au; s 1 yn<3d ) 


V-i 4- 


iOV 


■ -> n ;r- 


1 *. 


{ Not 


.* d s i gnod ) 


W-l 4- 


103- 


ang~ 


•■• 2 


i ; ' r ^ 1 


A'i.» i gned ) 


V--14- 


108- 


-rng- 




( Jot 


A s :^ i gned ) 


W-14- 


108- 


eng- 


,L 4 


;Nct 


'■ ■. h igned ) 


V-14- 


i oa- 


sng- 


2 j 


('lot 


Aa a i gned ) 


W-14- 


108- 


e n g— 


26 


(Not 


Ass igned) 


W-14- 


103- 


eng- 


1 '7 


'Not 


Ass igned) 


W-14- 


±08- 


e r. g- 


28 


■ n 0 t 


A:3 s i gned ) 


W-14- 


ioa- 


ang- 


/:? 


\i.Ot 


As 3 igned) 


W-i 4- 


108- 


■311 g- 




[ vj . r 


A .3 3 i gaed ) 


W-14- 


2.08- 


9 n g~ 


J 


■ Not 


As 3 i gned ) 


W-14- 


108- 


g n g- 


11 


(Wot 


As 3 ignad) 


W-14- 


108- 


e ag- 


x 3 


(Hot 


Ao 3 igned ) 


W-l 4- 


ica- 


on g ■ 


34 


(Not 


As 3 igned) 


W-14- 


1G8- 


eng- 


3i 


(Not 


Ass igned) 


V-l 4- 


±C3- 


cng- 


: G 


■~ f ■ 


\ ->3 i gnad ) 


W-i 4- 


103- 


di-ig- 


! '* 




■U s i gnod ) 


W-14- 


jrii- 


-3 n c; - 


i ' !> 




As 3 i gned ) 


W-14- 


108- 


* n. ;■• 


Y> 


' A 0 t 


A3 s i gned ) 


\*"_.< J_ 


4 


... r: ' T-. 


-~0 


( v ot 


■\j3 igned) 


-v'-i -1- 


1C6- 








\:j j i gn od ) 


V-14- 


108- 




4 2 




-. 3 3 i gned ) 


W— !. t- 




sug- 






A3 s i ..yndd ) 


V-j. i- 






■ t 






W-14- 


1G8 ■ 


•■'iVJ- 


z .1 




■- 3 lo-aad) 


U-i 4- 


i ['",,) - 


.' , 


4 .s 




r A3 3 i. gn 




•i \J- ; ; - 


■ - "t ■ .. ■ 






r A3 3 1 g^. 




■i 0.'.- - 


■ .'. j- 


.* . ') 




.? - i.: 3 ■ gr. 








■!■> 




. . ■./. -d) 



R 
U 
R 



3 
4 
3 



ad - 



No further information at this time) 
No further information at thi3 time) 
No further information at this time) 



CONTRACT LIST 

CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



W~i4-i08-eng-Si 
W-i4-i08-eng-S2 
W-i4-i08-eng-53 
W-i4-i08-eng-54 
W-i4-i08-eng-S5 
W-i4-i08-eng-56 
W-i4-i08-eng-57 
W-i4-i08-eng-58 
W-i4-i08-eng-59 
W-i4-i08-eng-60 
W-i4-l08-eng-6i 
W-14 -i08-eng-62 
Vv-i4-i08-eng-63 
W-i 4-i08-eng-64 
W-i4-i08-eng-6 5 
W-i 4-i08-eng-66 
W-i4-i08-eng-67 
W-i4-i08-eng-68 
W-14-'! 08-eng-69 
W-i4-iC3-eng-70 
W-i4-i08-eng-7i 
W-i4-i08-eng-72 
W-i4-i08-eng-73 
W-i4-i08-eng-74 
W-i4-i08-eng-75 
W-i4-i08-eng-76 
W-i4-i08-eng-77 
W-i4-i08-eng-78 
W-i4-i08-eng-79 
W-i4-i08-Qng-80 
W-i4-i08-eng-8i 
W-i4-i08-eng-82 
W-i4-i08-eng-83 
W-4.4-i08-eng.-84 
W-i4-i08-eng-85 
W-i4-i08-eng-86 
W-i4-i08-eng-87 
W-i4-i08-eng-88 
W-i4-i08-eng-89 
W-l 4-i08-eng-90 
W-l4-i08-eng-9i 
W-i4-i08-eng-92 
W-i4-i08-eng-93 
W-14-i08-9ng-94 
W-i4-l08-eng-95 
W-i4-i08-eng-96 
W-i4-l08-eng-97 
W-i4-l08-eng-98 
W-i4-i08-eng-99 
W-i4-l03-en g-iOO 



(Not 


As s i c/ned 


(Not 


A ^ ^ i crn pd. 




Aoq i rm flri 


f Nn t 


A q q 1 nnpH 


f Wot 


Aqq 1 f7H 


( XI r> t 


A a a i nnflH 
no 5 1 y lleLl 




A c a 1 /"TY\ a/H 

At s i gneu 




A « o 1 /H 

Af 3 l yneu 




A3 s l gneu 


( Wnt 


A q q i s~TY\ 




Aqq i rrr» qH 


f Not 


Aqa j rtj\ aH 


( Mot 


A q Q 1 r/T1 A H 


(Not 


Aqq i r/ned 


(Not 


Apa j r/nod 


(Not 


A a a i rmed 


( Mnt 


Aqq 1 (TTlfld 


( Wnt 


Aqu i (TTlfid 


f Nnt 


Aqq i /fnon 




A3 3 1 yllcU 


( Writ 


Aqq i rtnDn 


( Writ 


Aqq 1 rfnoH 


f W/-> t 


A3 3 i yntiu 


L N OT 


A3 s i gneu 


L NOT 


As s i y*nQd. 


L w ox 


A3 3 1 y Iltf-l 


f XI + 
[ ri OX 


A a a ^ i^T n d 

A3 3 1 y Ilcil 


1, N OX 


Aqq i d TIOH 

A3 s 1 y lltrU. 


( XT/-v + 

1, N OX 


A3 s l y n eu 


f XT /-t t 
[ Ii O X 


A3 3 1 y F cJ<-l 


[ N OX 


As s i ^n©d 


f XI nt 


Aqa i nnaH 


[ £i O L 


A a Q i rTT> arl 

A" i ynwu 


( XI n t 


A q q i (TnoH 


( Mnt 


Aqq i fTTIOn 


f M o t 


A a q i fTTlod 


(Not 


As s i QTlQd 


(Not 


As s i onGd 


(Not 


As s i gned 


(Not 


As s i gned 


(Not 


Ass i gned 


(Not 


Ass igned 


(Not 


Ass i gned 


(Not 


Ass i gned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass i gned 


(Not 


A3 si gned 


(Not 


Ass igned 



CONTRACT LIST 



CONTRACT 
NO. 



TYPE OF 
CONTRACT 



CLASSIFICATION 



GROUP 
NO. 



W-i7-028-eng-i Construct ion 

W-i7-028-eng-2 Supply 

W-i7-028-eng-3 Construction 

W-i7-028-eng-4 Service 

W-i7-028-eng-5 (Not Assigned] 

W-i7-028-eng-6 (Not Assigned] 

W-i7-028-eng-7 (Not Assigned] 

W-i7-028-eng-8 (Not Assigned] 

W-i7-028-eng-9 (Not Assigned] 

W-i7-028-eng-iO (Not Assigned] 

W-i7-028-eng-ii (Not Assigned] 

W-17-028-eng-12 (Not Assigned] 

W-i7-028-eng-i3 (Not Assigned] 

W-i7-028-eng-i4 (Not Assigned] 

W-i7-028-eng-i5 (Not Assigned] 

W-i7-028-eng-i6 (Not Assigned] 

W-i7-028-eng-i7 (Not Assigned] 

W-i7-028-eng-i8 (Not Assigned] 

W-i7-028-eng-i9 (Not Assigned] 

W_. 7-028-eng-20 (Not Assigned] 

W-i7-028-eng-2i (Not Assigned] 

W-i7-028-eng-22 (Not Assigned] 

W-i7-028-eng-23 (Not Assigned] 

W-i7-028-eng-24 (Not Assigned] 

W-i7-028-eng-25 (Not Assigned] 

W-i7-028-eng-26 (Not Assigned] 

W-i7-028-eng-27 (Not Assigned] 

W-i7-028-eng-28 (Not Assigned] 

W-i7-028-eng-29 {Not Assigned] 

W-i7-028-eng-30 (Not Assigned] 

W-i7-028-eng-3i (Not Assigned] 

W-i7-028-eng-32 (Not Assigned] 

W-i7-028-eng-33 (Not Assigned] 

W-i7-028-eng-34 (Not Assigned] 

W-i7-028-eng-35 (Not Assigned] 

W-i7-028-eng-36 (Not Assigned] 

W-i7-028-eng-37 (Not Assigned] 

W-i7-028-eng-38 (Not Assigned] 

W-i7-028-eng-39 (Not Assigned] 

W-i7-028-eng-40 (Not Assigned] 

W-i7-028-eng-4i (Not Assigned] 

W-i7-028-eng-42 (Not Assigned] 

W-i7-028-eng-43 (Not Assigned] 

W-i7-028-eng-44 (Not Assigned] 

V/-i7-028-eng-45 (Not Assigned] 

W-i7-028-eng-46 (Number Assigned 

W-i7-028-eng-47 Rental 

W-i7-028-eng-48 Supply 

W-i7-028-eng-49 Supply 

W-i7-028-eng-50 Supply 



S 
U 
S 
S 



3 
4 

3 
3 



- No 



further 
R 
R 
S 
S 



information at 

3 
2 
3 
3 



this ti: 



CONTRACT LIST 

CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



w- 


-i7- 


-028- 


-eng- 


-51 


(Number Assigi 


w- 


-17- 


-028- 


-eng- 


-52 


(Not 


As s i gned 


w- 


-17- 


-02 8- 


-eng- 


■53 


(Not 


Ass igned 


w- 


-17- 


-02 8- 


-eng- 


-54 


(Not 


Ass igned 


w- 


-17- 


-02 8- 


-eng- 


-55 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


-56 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


-57 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


-58 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


-59 


(Not 


Ass igned 


w- 


-1 7- 


-02 8- 


-eng- 


-60 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


-61 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


-62 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


■63 


(Not 


Ass igned 


w- 


■17- 


-028- 


-eng- 


-64 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


-6 5 


(Not 


Ass igned 


w- 


-1 7- 


-02 8- 


-eng- 


-66 


(Not 


Ass igned 


w- 


■17- 


-028- 


-eng- 


■67 


(Not 


Ass igned 


w- 


■17- 


-02 8- 


•enc- 
**** » 


■68 


(Not 


Ass igned 


w- 


•17- 


-02 8- 


■eng- 


■69 


(Not 


Ass igned 


w- 


■17- 


-028- 


-eng- 


-70 


(Not 


Ass igned 


W-17- 


-028- 


-eng- 


■71 


(Not 


Ass igned 


w- 


■17- 


-028- 


-ena- 


■72 


(Not 


Ass igned 


w- 


■17- 


-028- 


-eng- 


■73 


(Not 


Ass igned 


w- 


■17- 


-028- 


-eng- 


■74 


(Not 


Ass igned 


w- 


•17- 


-028- 


-eng- 


■75 


(Not 


Ass igned 


w- 


■17- 


-028- 


•eno- 


-76 


(Not 


Ass igned 


w- 


■17- 


-028- 


-eng- 


■77 


(Not 


Ass igned 


w- 


■17- 


-028- 


-eng- 


■78 


(Not 


Ass igned 


w- 


•17- 


-028- 


-eng- 


■79 


(Not 


Ass igned 


w- 


■17- 


-028- 


-eng- 


•SO 


(Not 


Ass igned 


w- 


■17-028- 


-eng- 


■81 


(Not 


Ass igned 


w- 


■17- 


-028- 


-eng- 


-82 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


•83 


(Not 


Ass igned 


w- 


-17- 


-02 8- 


-eng- 


■84 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


■85 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


•86 


(Not 


Assigned 


w- 


■17- 


-028- 


-eng- 


■67 


(Not 


Ass igned 


w- 


■17- 


-028- 


-eng- 


•88 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


-89 


(Not 


Ass igned 


W-17- 


-028- 


-eng-90 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


•91 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


-92 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


-93 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


•94 


(Not 


Ass igned 


w- 


■17- 


-028- 


-eng- 


-95 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


•96 


(Not 


Ass igned 


w- 


■17-028- 


-eng-r-97 


(Not 


Ass igned 


w- 


-17-028- 


-eng- 


■98 


(Not 


Ass igned 


w- 


-17- 


-028- 


-eng- 


-99 


(Not 


Ass igned* 


w- 


-17- 


-028- 


-eng- 


-10O 


(Not 


Ass igned 



- No further information at this time] 



CONTRACT LIST 



CONTRACT 
NO. 



TYPE OF 
CONTRACT 



CLASSIFICATION 



GROUP 
NO. 



W-22-075-eng-i 

W-22-075-eng-2 

W-22-07 5-eng-3 

W-22-075-eng-4 

W-22-075-eng-5 

W-22-07 5-eng-6 

W-22-075-eng-7 

W-22-075-eng-8 

W-22-075-eng-9 

W-22-075-eng-iO 

W-22-07 5-eng-ii 

W-22-075-eng-i2 

W-22-075-eng-13 

W-22-075-eng-i4 

W-22-075-eng-i5 

W-22-07 5-eng-i6 

W-22-075-eng-i7 

W-22-075-eng-18 

W-22-075-eng-i9 

W-22-075-eng-20 

W-22-075-eng-2i 

W-22-075-eng-22 

W^22-075-eng-23 

W-22-075-eng-24 

W-22-075-eng-25 

W-22-07 5-eng-26 

W-22-075-eng-27 

W-22-075-eng-28 

W-22-07 5-eng-29 

W-22-075-eng-30 

W-22-075-eng-3i 

W^22-075-eng-32 

W-22-075-eng-33 

W-22-075-eng-34 

W-22-075-eng-3 5 

W-22-075-eng-36 

W-22-075-eng-37 

W-22-07 5-eng-3 8 

W-22-07 5-eng-39 

W-22-075-eng-40 

W-22-075-eng-4i 

W-22-075-eng-42 

W-22-075-eng-43 

W-22-075-eng-44 

W-22-075-eng-45 

W-22-075-eng-46 

W-22-075-eng-47 

W-22-07S-eng-48 

W-22-07 5-eng-49 

W-22-075-eng-50 



Service 
Supply 

(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
Service 

( Numbe r As s i gned 
(Number Ass igned 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 
(Not Assigned) 



S 

c 



2 
3 



U 4 
No further information at this time) 
No further information at this time) 



C ONTRACT LIST 

CONTRACT TYPE Of GROUP 

HO. CONTRACT CLASSIFICATION HO. 



W- 


22 


-07 5 


-eng- 


5i 


w- 


22 


-Q7 5 


-eng- 


5 2 


w- 


22 


--07 5 


-eng- 


S3 


w- 


22 


-07 5- 


-sr.g- 


5 4 


w- 


22 


-07 5 


-eng- 


5 5 


w- 


22 


-07 5 


-gng- 


56 


w- 


22 


-07 5 


-eng- 


57 


w- 


22 


-07 5 


-eng- 


5 8 


w- 


22 


-07 5 


-eng- 




w- 


22 


-07 5 


-e ng- 


6G 


w- 


22 


-07 5 


-eng- 


61 


W— 


22 


-07 5 


-eng- 


6 2 


W- 


22 


-07 5 


-eng- 


63 


w- 


22 


-07 5 


-eng~- 


64 


W- 


22 


-075 


~eng~ 


6 5 


W- 


22 


-075 


-eny- 


66 


w- 


22 


~07 5 


-eng- 


6 7 


w- 


22 


-07 5- 


~eng- 


6 3 


w- 


2 2 


-07 5 


:n\g- 


69 


w- 


22 


-07 5 




70 


w- 


2 2 


-07 5 


~eng- 


71 


w- 


22 


-07 5 


-eng~ 


7 2 


w- 


22 


~07 5 


-er.ij- 


71 


w- 


22 


-G7 5 


-ang- 


74 


w- 


2 2 


-07 5 


-eng- 


7 5 


w- 


22 


-07 5- 


-eng- 


76 


w- 


2 2 


-G7 5 


-anq- 


77 


w- 


22 


-07 5 


-enij- 


7 3 


V- 


22 


-07 5 


-c-ng- 


79 


V- 


2 2 


-G7S 


--j.ig- 


SO 


w- 


22 


-07 S 


-erig-- 


Si 


w- 


22 


-07 5 


-eng- 


82 


w- 


22 


-07 5 


-er.g- 


33 


w- 


22 


-07S 


-eng~ 


84 


v- 


27 


-075 


-sng- 


85 


w- 


2 2 


-07S 


• .»ng- 


86 


w- 


22 


-07 £ 


-9ng- 


87 


w- 


22 


-07 5 


.. . . * 


.33 


w- 


2 2 


-07 5 


-.3 I'l J— 


39 


w- 


t. i 


-C7 5 


-en.;- 


?o 


v~ 


2 2 


--07 5 


f ; rr - 


9 i 


V- 


2 2 


-07S 




92 


w- 


22 


-07 S 


_ p n rr — 




w- 


2 2 


-07-: 






v- 


2 2 


-O ' 


-fs^.g - 


'•V r i 


V- 




-C7 5 


^ r. g - 




,v~ 


/. i 


— C' 'J ^ 


-*ng- 


? 7 



(Not 


As 3 i gned ) 


(Mot 


Ass i gned ) 


( Not 


As s i gned ) 


(Not 


A3 s i gned ) 


(Not 


Ass igned ) 


(No t 


Ass igned ) 


( N o t 


As 3 i gned ) 


(Not 


As 3 i gned ) 


(Not 


Aa s i gned ) 


(Not 


Ass i gned ) 


(Not 


i\6 s i gned ) 


(Not 


A.s s i gned ) 


(Not 


As s i gned ) 


(Not 


Ass i gned ) 


(Not 


Ass i gned ) 




\3 s i gned ) 


(Not 


Ass i gned ) 


( N o t 


As s i gned ) 


( N o t 


as s i gned ) 


(Not 


Ass igned) 


(Not 


Ass igned ) 


(Not 


As s i sjned') 


(Not 


As s i gned ) 


(Not 


Ass igned ) 


(riot 


As s i gned ) 


(Mot 


Ass igned ) 


(Not 


Ass igned ) 


(Not 


Ass igned ) 


( N o c 


As s i gned ) 


(Not 


As s i gned ) 


(Not 


As s i gnad ) 


(Not 


Ass igned ) 


(Not 


Ass igned ) 


(Not 


A3 3 igned ) 


(Mot 


A8 3 i gned ) 


(Not 


Ass igned ) 


(Not 


Ass igned ) 


(Not 


A 3 s i gned ) 


(Not 


A "3 3 igned ) 


f . T . s > 


,\s 3 i gned ) 


r 's7 t 


As s i gn ed ) 


(No: 


As s igned J 


(Not 


A'J ■» i gned ) 


fNe 1 : 


As 3 igr.ad ! 


(Not 


.\.2-.i igned) 


No t 


A:< ■ " i g n 2 d ) 


f .i o : 


v • cn?d ! 



CONTRACT LIST 

CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



W-26-02i-eng-i 


Supply 


S 


W-26-02i-eng-2 


Supply 


R 


W-26-02i-eng-3 


Supply 


R 


W-26-02i-eng-4 


Supply 


3 


W-26-02i-eng-5 


(Not 


Ass igned) 




W-26-02i-eng-6 


(Not 


Ass igned) 




W-26-02i-eng-7 


(Not 


Ass igned) 




W-26-02i-eng-8 


(Not 


Assigned) 




W-26-02i-eng-9 


(Not 


Ass igned) 




W-26-02i-eng-iO 


(Not 


Ass igned) 




W-26-02i-eng-ii 


(Not 


Ass igned) 




W-26-02i-eng-i2 


(Not 


Ass igned) 




W-26-02i-eng-i3 


(Not 


Assigned) 




W-26-02i-eng-i4 


(Not 


Ass igned) 




W-26-02i-eng-i5 


(Not 


Ass igned) 




W-26-02i-eng-i6 


(Not 


Assigned) 




W-26-02i-eng-i7 


(Not 


Ass igned) 




W-26-02i-eng-i8 


(Not 


Ass igned) 




W-26-021-eng-i9 


(Not 


Ass igned) 




W-26-02i-eng-20 


(Not 


Ass igned ) 




W-26-02i-eng-2i 


(Not 


Ass igned) 




W-26-02i-eng-22 


(Not 


Ass igned) 




W-26-02i-eng-23 


(Not 


Assigned) 




W-26-02i-eng-24 


(Not 


Assigned) 




W-26-02i-eng-25 


(Not 


Ass igned) 




W-26-02i-eng-26 


(Not 


As s i gned ) 




W— 26-*-02i— eng— 27 


(Not 


Ass igned ) 




W-26-02i-eng-28 


(Not 


Ass igned ) 




W-26-02i-eng-29 


(Not 


Ass igned ) 




W-26-02i-eng-30 


(Not 


Ass igned) 




W-26-02i-eng-3i 


(Not 


Ass igned) 




W-26-02i-eng-32 


(Not 


Ass igned) 




W-26-02i-eng-33 


(Not 


Ass igned) 




W-^26-02i-eng-34 


(Not 


Ass igned) 




W-26-02i-eng-35 


(Not 


As s i gned ) 




W-26-02i-eng-36 


(Not 


Ass igned) 




W-26-02i-eng-37 


(Not 


Ass igned) 




W-26-02i-eng-38 


(Not 


Assigned) 




W-26-02i-eng-39 


(Not 


Ass igned) 




W-26-02i-eng-40 


(Not 


Ass igned) 




W-26-02i-eng-4i 


(Not 


Ass igned) 




W-26-02i-eng-42 


(Not 


As s i gned ) 




W-26-02i-eng-43 


(Not 


As s i gned ) 




W-26-02i-eng-44 


(Not 


Ass igned) 




W-26-02i-eng-45 


(Not 


Ass igned) 




W-26-02i-eng-46 


Supply 


3 


W-26-02i-eng-47 


Supply 


R 


W-26-02i-eng-48 


Service 


U 


W-26-02i-eng-49 


(Not 


Ass igned) 




W-26-02i-eng-50 


(Not 


As s i gned ) 





CONTRACT LIST 

CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



w- 


26 


-021 


-eng- 


5i 


(Not 


Asa igned ) 


w- 


26 


-02i 


-eng- 


52 


(Not 


Asa igned ) 


w- 


26 


-Ozi 


-eng- 


53 


(Not 


Ass igned ) 


w- 


26 


-02i 


-eng- 


54 


(Not 


Ass igned ) 


w- 


26 


-02i 


-eng- 


55 


(Not 


Ass igned ) 


w- 


26 


-02i 


-eng- 


56 


(Not 


Ass igned ) 


w- 


26 


-02i 


-eng- 


57 


(Not 


Ass igned ) 


w- 


26 


-02i 


-eng- 


58 


(Not 


Assigned) 


w- 


26 


-021 


-eng- 


59 


(Not 


Ass igned ) 


w- 


26 


-021 


-eng- 


60 


(Not 


Ass igned ) 


w- 


26 


-02i 


-eng- 


61 


(Not 


Ass igned) 


w- 


26 


-02i 


-eng- 


62 


(Not 


Ass igned) 


w- 


26 


-02i 


-eng- 


63 


(Not 


As s i gned ) 


w- 


26 


-02i 


-eng- 


64 


(Not 


Ass igned) 


w- 


26 


-OIL 


-eng- 


65 


(Not 


Ass igned ) 


w- 


26 


-021 


-eng- 


66 


( A Not 


Ass igned ) 


w- 


26 


-02i 


-eng- 


67 


(Not 


Ass igned ) 


w- 


26 


-02i 


-eng- 


68 


(Not 


Ass igned ) 


w- 


26 


-02i 


-eng- 


69 


(Not 


Ass igned ) 


w- 


26- 


-02i 


-eng- 


70 


(Not 


Ass igned ) 


w- 


26 


-02i 


-eng- 


71 


(Not 


Ass igned ) 


w- 


26 


-02i 


-eng- 


72 


(Not 


Assigned) 


w- 


26 


-02i 


-eng- 


73 


(Not 


Ass igned ) 


w- 


26 


-OIL 


-eng- 


74 


(Not 


Ass igned) 


w- 


26 


-OIL 


-eng- 


75 


(Not 


Ass igned ) 


w- 


26- 


-OIL 


-eng- 


76 


(Not 


Ass igned ) 


w- 


26 


-OIL 


-eng- 


77 


(Not 


Ass i gned ) 


w- 


26 


-OIL 


-eng- 


78 


(Not 


Ass i gned ) 


w- 


26 


-OIL 


-eng- 


79 


(Not 


Ass igned ) 


w- 


26 


-OIL 


-eng- 


80 


(Not 


Ass igned ) 


w- 


26 


-OIL 


-eng- 


81 


(Not 


Ass igned) 


w- 


26 


-OIL 


-enq- 


82 


(Not 


Ass igned ) 


w- 


26 


-OIL 


-eng- 


83 


(Not 


Ass i gned ) 


w- 


26 


-OIL 


-eng- 


84 


(Not 


Ass igned) 


w- 


26 


-OIL 


-eng- 


85 


(Not 


Ass igned) 


w- 


26 


-OIL 


-eng- 


86 


Supply 


w- 


26 


-OIL 


-eng- 


87 


(Not 


Ass igned ) 


w- 


26 


-OIL 


-eng- 


88 


(Not 


Ass igned ) 


w- 


26 


-OIL 


-eng- 


89 


(Not 


Ass igned) 


w- 


26 


-OIL 


-eng- 


90 


(Not 


Ass i gned ) 


w- 


26 


-OIL 


-eng- 


91 


Service 


w- 


26 


-OIL 


-eng- 


92 


(Not 


Ass igned ) 


w- 


26-021 


-eng- 


93 


(Not 


Ass igned) 


w- 


■26 


-OIL 


-eng- 


94 


(Not 


Ass igned ) 


w- 


26 


-Oil 


-eng- 


95 


(Not 


Ass igned) 


w- 


26 


-OIL 


-eng- 


96 


(Not 


Ass igned ) 


w- 


26 


-OIL 


-eng- 


97 


(Not 


As s i gned ) 


w- 


26 


-OIL 


-eng- 


98 


(Not 


Ass igned ) 


w- 


•26 


-OIL 


-eng- 


99 


(Not 


Ass igned ) 


w- 


•26 


-OIL 


-eng- 


lOO 


(Not 


Ass igned) 



CONTRACT LIST 

CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



W-28-094-eng-i 

W-28-094-eng-2 

W-2 8-09 4-eng-3 

W-28-094-eng-4 

W-28-094-eng-5 

W-28-094-eng-6 

W-28-094-eng-7 

W-2 8-094-eng-8 

W-28-094-eng-9 

W-28-094-eng-iO 

W-28-094-eng-ii 

W~28-094-eng-i2 

W-28-094-eng-i3 

W-28-094-eng-i4 

W-28-094-eng-i5 

W-28-094-eng-i6 

W-28-094-eng-i7 

W-28-094-eng-i8 

W-2 8-094-eng-i 9 

W-28-094-eng-20 

W-28-094-eng-2i 

W-28-094-eng-22 

W-28-094-eng-23 

W-28-094-eng-24 

W-28-094-eng-2 5 

W-28-094-eng-26 

W-28-094-eng-27 

W-28-094-eng-28 

W-2 8-094-eng-29 

W-2 8-094-eng-30 

W-28-094-eng-3i 

W-28-094-eng-32 

W-2 8-094-eng-33 

W-2 8-094-eng-34 

W-28-094-eng-3 5 

W-2 8-094-eng-36 

W-28-094-eng-37 

W-28-094-eng-3 8 

W-28-094-eng-39 

W-2 8-094-eng-40 

W-2 8-094-eng-4i 

W-2 8-094-eng-42 

W-2 8-094-eng-43 

W-28-094-eng-44 

W-2 8-094-eng-45 

W-28-094-eng-46 

W-28-094-eng-47 

W-28-094-eng-4 8 

W-2 8-094-e n g-4 9 

W-28-094-eng-50 



(Not 


Ass 


i gned 


(Not 


Ass 


i gned 


(Not 


Ass 


igned 


(Not 


As s 


igned 


(Not 


rt~ 3 


igned 


(Not 


Ass 


igned 


(Not 


Ass 


i gned 


(Not 


Ass 


igned 


(Not 


Ass 


l gned 


(Not 


Ass 


l gned 


(Not 


Ass 


l gned 


(Not 


Ass 


Lgned 


(Not 


Aps 


Lgned 


(Not 


Ass 


Lgned 


(Not 


Ass 


igned 


(Not 


Ass 


Lgned 


(Not 


Ass 


Lgned 


(Not 


Ass 


l gned 


(Not 


A3S] 


gned 


(Not 


As 3 ] 


Lgned 


(Not 


Ass ] 


l gned 


(Not 


Ass i 


Lgned 


(Not 


Ass ] 


Lgned 


(Not 


Aas 


Lgned 


(Not 


Ass 


gned 


(Not 


Asa 


Lgned 


(Not 


As 3 


.gned 


(Not 


Ass 


Lgned 


(Not 


Ass 


L gned 


(Not 


Ass 


Lgned 


(Not 


Ass 


Lgned 


(Not 


Ass 


l gned 


(Not 


Ass 


Lgned 


(Not 


Ass ] 


Lgned 


(Not 


Ass 


Lgned 


(Not 


Ass 


Lgned 


(Not 


Ass 


igned 


(Not 


Ass 


Lgned 


(Not 


Ass 


Lgned 


(Not 


Ass 


igned 


(Not 


Ass 


Lgned 


(Not 


Ass 


Lgned 


(Not 


Ass ] 


l gned 


(Not 


Ass 


Lgned 


(Not 


A3 s 


Lgned 


(Not 


A3 s 


Lgned 


(Not 


Ass 


igned 


(Not 


Ass 


igned 


(Not 


Aas 


igned 


(Not 


Ass 


igned 



CONTRACT LIST 



coarser nr?£ OF GROUP 

M. OJNTBACT CLASSIFICATION NO. 



W-2 3-094-diW~5i 




A3 a 


igned) 


V-2 8-094~« n <J- S 2 


(Not 


A3 3 


i gned ) 


W-28-C94— 


(Hot 


A3 a 


i gned ) 


W- 2 8-09 4- my~S4 


(Not. 


A3 3 


i gned ) 


W-2 8-094-HiKj-SS 


(Mot 


A3 8 


igned) 


V-23-G94-«ng-56 


i jot 


A3 3 


igned ) 


V-28-094-«ng-S7 


(Not 


Asa 


igned) 


V-2 8-094-encj~58 


( N'0t 


A3 3 


igned ) 


V-28-094~«ag-<39 


{Mat 


A3 3 


igned) 


V-23-094-<3f y~60 


(Not 


A3 3 


igned) 


V-2 3-094-eng-6< 


(Not 


AS 3 


igned) 


V-23-094-eng-62 


[Jot 


A3 3 


igned) 


W-2 8-094-eng-63 


(Not 


Asa 


igned) 


V-28-094~enn~64 


(Mot 


Asa 


igned) 


W-2 8-094-eng-6 5 


(Not 


A3 3 


igned) 


W-28-094-ang-66 


(Mot 


A3 3 


i gned ) 


V-28-094~ang-67 


(Mot 


.43 3 


igned ) 


V-28-094--^ng 


(Mot 


As <i 


igned) 


V-2 8--C94 ■ -•. -V> 


(Mot 


As 3 


i gned ) 


V-28-C94- 'i'-; "fO 


(Mot 


A a s 


igned) 


V-28-C9 ■i-anr J -'/i 


(,lOt 


A3 * 


i gned ) 


W-23-C94— -)n<j-7 2 


( Mot 


Aa a 


igned ) 


V-2 3-C94-9r.g-73 


(dot 


A3 3 


[ gnod) 


V- 23-094 -eng>7- 1 


(■Sot 


A3 3 


i gned ) 


V-2 8-C'9 4~8ng~7S 


(Mot 


A3 3 


igned ) 


V-2 3-09 V-^g-76 


(rlOt 


A3 3 


igned) 


V-2 3-094— an g-77 


(Hot 


As 8 


1 gned ) 


V-2 S-CM-sn g-73 


(Hot 


Asa 


igned ) 


V-23-094-«^a-7 7 


(Mot 


As 3 


l gned ) 


v-2 8-094-0 « •; -ao 


Ciot 


A3 3 


i. gned ) 


V-2 3- OOi - >(ig-',l 


( -lot 


A3 1 


i gned ) 


W-2 8-094-31) 0^32 


(>Vot 


A3 a 


igned) 


W-2 3-C94—3 n<?-8> 


(Wot 


A3 8 


igned) 


V-2 3-C94--e n<; - J4 


[Vet 


As 3 


ignod ) 


V- 2 3--094 -"ing~o .•> 


(Mot 


A<JS 


igned ) 


V— i8- » r •.; • v 6 


('.o£ 


A3 3 


igned ) 




; j o e 


i £ ;■: 


igned 11 


v-2 8-09i- --■ - 


( 'foe 


A.a a 


: i c;ned ) 


Y-.~? V~. .*, n .•; » ;■'< 


:.iot 


A : * 


; ,:..-d) 


ti-~'l b— U-? 'i •'■'• '/ - ' -O 


!'n;..v: 


A A 3 


c gn«)d ) 


V-<3 -<;■■'■> -I-- a'.-;- ■->. 


... -t 


• i 3 


i j.iod ) 


v-2 -i- v 'i- v • - 






■ ; ,«d) 


rf-23-O'? ; j - vl 




'. i S 


Ignad) 


V-Z'3-> S-\ ••r-";-94 






■i- id) 


*_ o""*'- / 'V " ? ' j ' ' ^ 




A. j '3 


i.C'- id) 




." ~ -~> r . 




Wnod) 
; ,- -> •. ' l 


' *" t .> ' " ■ t" Jil 'i . • 




'■■ > l 


■ J •■- - - A t 

■ ■ -• ) 



CONTRACT LIST 





COMTRACT 
NO. 




TYPE OF 
CONTRACT 


W-- 


J X 


— 4 OQ- 

X 7 


-9 nQ*— 


1 


(Not 


As 3 i gned. 


w- 


31 


-i09- 


-eng— 


2 


(Not 


As s i gned 


w- 


j x 


X 'w' 7 


-©n Q— 


3 


( Not 


As 3 i gned 


w- 


\A 

J X 


— j OQ- 

1 'w' 7 


■QTLQ— 


4 


(Not 


As 3 i gned 


w- 


\A 

J X 






5 


(Not 


As s i gned 


w- 


31 


— i09- 


■enO"— 


6 


(Not 


As 3 i gned 


w- 


31 


l v -'7 


.gn g— 


7 


(Not 


As s i gned 


w- 


J X 


—4 OO- 

J. 7 




8 


(Not 


As s i gned 


w- 


J X 


—4 00- 




9 


(Not 


As 3 i gned 


w- 


\A 

J X 


no— 


©n 


io 


(Not 


aqr i crned 


w- 


J X 


_i no- 




11 


(Not 


As s i qtigcL 


w- 


1 A 


1UV" 




12 


< Mnt 
[ nu l 


Aqq 1 CI T\ & (~\ 


w- 


\A 
OX 


__j no— 




13 


fNot 


Ami crnpd 


w- 


X A 
Jl 


—A 00- 


©n 


14 


(Not 


Ass i gned 


w- 


il 


— 1 (Jy- 


©H g— 


1 5 


(Not 


Ass igned 


w- 


31 


J /-NO 

— lOy- 


e n Q'— 


16 


(Not 


Ass igned 


w- 


31 


"1UV" 


©n Q'— 


17 


(Not 


Ass igned 


w- 


31 


-1UV- 


© no"— 


18 


(Not 


Ass i gned 


w- 


31 


i An 

— icjy- 


en (j— 


19 


(Not 


Ass igned 


w- 


jl 


-1UV 


© n 


20 


(Not 


Ass i gned 


w- 


jl 


1UV 


© n cj— 


21 


(Not 


Assigned 


w- 




-luy- 


©n^— 


22 


[Number Assig 


w- 


J x 




©ri 5"™" 


23 


(Not 


Ass igned 


V- 


1 A 
jl 


^ . i r^Q_ 




24 


Not 


As 3 i gned 


w- 


1 A 
Jl 


_ j OQ- 
— 1UV 


©n ^T - " 


25 


(Not 


Ass igned 


w- 


Jl 


— l^y- 


© nQ-~ 


26 


(Number Aasigi 


w- 


X A 




© n 


27 


Supply 


w- 


Jl 


l r\Q— 


© n 


28 


(Not 


Ass igned 


w- 


Jl 


lUy- 




29 


(Not 


Ass i gned 


w- 


X A 
J 1 


_j no. 




30 


(Not 


As s i gned 


w- 


X A 
Jl 


_J (HQ— 


© n g— 


31 


(Not 


Ass igned 


w- 


X <1 
Jl 


1 uv 


© Tl 


32 


(Not 


Ass igned 


w- 


X A 
Jl 




©it q^*— 


33 


(Not 


Assigned 


w- 


31 


— njy— 


An /"T— 

wii y — 


34 


(Not 


Asa igned 


w- 


X A 
Jl 


— ^ no.. 


on y 


35 


(Not 


Ass igned 


w- 


Jl 


— njy- 


© n 


36 


(Not 


Ass igned 


w- 


X 

J 1 


— ^ f~>Q - 




37 


(Not 


Ass i gned 


w- 


\A 
Jl 


— H f)Q- 
1^ / 


•© n Q*" 


38 


(Not 


Ass igned 


w- 


X4 

J X 


D0- 


ri rr 

t; ii y 


■39 


(Not 


Ass igned 


w- 


Jl 




enQ"— 


40 


(Not 


Ass igned 


w- 


X A 
J 1 


j no_ 

-L 7 


q r/i Q* — 


41 


(Not 


A3 8 igned 


w- 


J 1 


— 1 oy- 




42 


(Mot 


Ass igned 


w- 


31 


-109- 


■eng- 


43 


(Not 


Ass igned 


w- 


31 


-109- 


eng- 


44 


(Not 


As s i gned 


w- 


31 


-iC9~ 


eng- 


45 


(Not 


As a igned 


w- 


31 


-i-09- 


er.g- 


46 


(Not 


A3 3 igned 


w- 


31 


-iG9- 


eng- 


47 


(Not 


As 3 I gned 


w- 


31 


-lO?- 


-eng- 


43 


[iict 


\6 s i gr.ed 


w- 


31 


-109- 


sng- 


x9 


(Not 


*3i igned 


V- 


31 


-1C9- 


ang- 


SO 


' 


Asa i gr.sd 



CLASSIFICATION 



GROUP 
NO. 



- No further information at this time) 



No further information at this time) 
U 4 



CONTRACT LIST 



CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



w- 


3i 


-109- 


-eng- 


51 


(Not 


Ass igned 


w- 


■31 


-109- 


-eng- 


52 


(Not 


Ass i gned 


w- 


31 


-109- 


-eng- 


53 


(Not 


Ass igned 


w- 


31 


-109- 


-eng- 


54 


(Not 


Ass i gned 


w- 


31 


-109- 


-eng- 


55 


(Not 


Ass igned 


w- 


31 


-109- 


■eng- 


56 


(Not 


Ass igned 


w- 


31 


-109- 


•eng- 


57 


(Not 


Ass igned 


w- 


31 


-109- 


-eng- 


58 


(Not 


Ass igned 


w- 


31 


-109- 


•eng- 


59 


(Not 


Ass igned 


w- 


31 


-109- 


-eng- 


60 


(Not 


Ass igned 


w- 


31 


-109- 


■eng- 


61 


(Not 


As s i gned 


w- 


31 


-109- 


-eng- 


62 


(Not 


Assigned 


w- 


31 


-109- 


•eng- 


63 


(Not 


As s igned 


w- 


31 


-109- 


■eng- 


64 


(Not 


Ass igned 


w- 


31 


-109- 


■eng- 


65 


(Not 


Assigned 


w- 


31 


-109- 


■eng- 


66 


(Not 


Ass igned 


w- 


31 


-109- 


•eng- 


67 


(Not 


Ass igned 


w- 


31 


-109- 


■eng- 


68 


(Not 


Ass igned 


w- 


31 


-109- 


encr- 


69 


(Not 


Ass i gned 


w- 


31 


-109- 


-eng- 


70 


fNot 


Ass igned 


w- 


31 


-109-eng- 


71 


(Not 


Ass igned 


w- 


31 


-109- 


•eng- 


72 


(Not 


Ass igned 


V- 


31 


-109- 


eng- 


73 


(Not 


Ass igned 


w- 


31 


-109- 


■eng- 


74 


(Not 


Ass igned 


w- 


31 


-109- 


■eng- 


75 


(Not 


Ass igned 


w- 


31 


-109- 


•eng- 


76 


(Not 


Ass igned 


w- 


31 


-109- 


-eng- 


77 


(Not 


Ass igned 


V- 


31 


-109- 


■eng- 


78 


(Not 


Ass igned 


w- 


31 


-109- 


■eng- 


79 


(Not 


Ass igned 


w- 


31 


-109- 


-eng- 


80 


(Not 


Ass igned 


w- 


31 


-109- 


•eng- 


81 


(Not 


Ass igned 


w- 


31 


-109- 


■eng- 


82 


(Not 


Ass igned 


w- 


31 


-109- 


■eng- 


83 


(Not 


Ass igned 


w- 


31 


-109- 


■eng- 


84 


(Not 


Ass igned 


w- 


31 


-109- 


-eng- 


85 


(Not 


Ass igned 


w- 


31 


-109- 


■eng- 


86 


(Not 


Ass igned 


w- 


•31 


-109- 


-eng- 


87 


(Not 


Ass igned 


w- 


31 


-109- 


-eng- 


88 


(Not 


Ass igned 


w- 


31 


-109- 


-eng- 


89 


(Not 


Ass igned 


w- 


31 


-109- 


-eng- 


90 


(Not 


Ass igned 


w- 


31 


-109- 


-eng- 


91 


(Not 


Ass igned 


w- 


31 


-109- 


-eng- 


■92 


(Not 


Ass igne'd 


w- 


31 


-109- 


-eng- 


■93 


(Not 


Ass igned 


w- 


31 


-109- 


-eng- 


94 


(Not 


Ass igned 


w- 


31 


-109- 


■eng- 


95 


(Not 


Ass igned 


w- 


•31 


-109- 


-eng- 


96 


(Not 


Assigned 


V/- 


■31 


-109- 


-eng- 


■97 


(Not 


Ass igned 


w- 


■31 


-109- 


-eng- 


■98 


(Not 


Ass igned 


w- 


•31 


-109- 


-eng- 


■99 


(Not 


Ass igned 


w- 


■31 


-«D9- 


-eng- 


•lOO 


(Not 


Ass igned 



CONTRACT LIST 



CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



w- 


35 


-OS8- 


-eng- 


1 


Supply 


w- 


35 


-058 


-eng- 


2 


(Not 


Ass 1 gned 


w- 


35 


-05 8 


-eng- 


3 


(Not 


Ass igned 


w- 


35 


-058 


-eng- 


4 


(Not 


Ass igned 


w- 


35 


-058- 


-eng- 


5 


(Not 


As s i gn ed 


w- 


35 


-058- 


-eng- 


6 


(Not 


Ass i gned 


V- 


35 


-058 


-eng- 


7 


(Not 


A3s i gned 


w- 


3 5- 


-058- 


-eng- 


8 


(Not 


Ass igned 


w- 


3 5- 


-058- 


-eng- 


9 


(Not 


Ass igned 


w- 


35 


-058- 


-eng- 


iO 


(Not 


Ass igned 


w- 


35 


-058- 


-eng- 


ii 


(Not 


Ass igned 


w- 


35 


-058- 


-eng- 


12 


(Not 


Ass igned 


w- 


35 


-05 8- 


-eng- 


13 


(Not 


Ass igned 


w- 


35 


-058- 


-eng- 


14 


(Not 


Ass igned 


V- 


3 5- 


-058- 


-eng- 


15 


(Not 


Ass igned 


w- 


3 5- 


-058- 


-eng- 


16 


(Not 


Ass igned 


w- 


35 


-058- 


-eng- 


17 


(Not 


Ass igned 


w- 


3 5- 


-058- 


-eng- 


18 


(Not 


Ac si gned 


w- 


3 5- 


-058- 


-eng- 


19 


(Not 


Ass igned 


w- 


3 5- 


-058- 


-eng- 


20 


(Not 


Ass igned 


w- 


3 5- 


-058- 


-eng- 


21 


(Not 


Ass igned 


w- 


3 5- 


-058- 


-eng- 


22 


(Not 


Ass i gned 


w- 


3 5- 


-058- 


-ehg- 


23 


(Not 


Ass igned 


w- 


3 5- 


-058- 


-eng- 


24 


(Not 


Ass igned 


w- 


3 5- 


-058- 


-eng- 


25 


(Not 


Assigned 


w- 


3 5-058- 


-eng- 


26 


(Not 


Ass i gned 


w- 


35 


-058- 


-eng- 


27 


(Not 


Ass i gned 


w- 


35- 


-058- 


-eng- 


2 8 


(Not 


Assigned 


w- 


3 5- 


-058- 


-eng- 


29 


(Not 


As s i gned 


w- 


35 


-058- 


-eng- 


30 


(Not 


Assigned 


w- 


35 


-058- 


-eng- 


31 


(Not 


Ass igned 


V- 


35 


-058- 


-eng- 


32 


(Not 


Ass i gned 


w- 


35 


-058- 


-eng- 


33 


(Not 


Ass i gned 


w- 


35 


-058- 


-eng~ 


34 


(Not 


Ass igned 


w- 


3 5- 


-05 8- 


-eng- 


35 


(Not 


Ass i gned 


w- 


35 


-058- 


-eng- 


36 


(Not 


Ass igned 


w- 


35 


-058 


-eng- 


37 


(Not 


Ass igned 


w- 


35 


-058- 


-eng- 


38 


(Not 


Ass igned 


w- 


35 


-058- 


-eng- 


39 


(Not 


Ass i gned 


w- 


35 


-058- 


-eng- 


40 


(Not 


Ass igned 


w- 


35 


-058 


-eng- 


41 


(Not 


Ass i gned 


w- 


35 


-058 


-eng- 


42 


(Not 


Ass igned 


w- 


35 


-058- 


-eng- 


43 


(Not 


Ass igned 


W-3S 


-058 


-eng- 


44 


(Not 


Ass igned 


w- 


35 


-058- 


-eng- 


45 


(Not 


Ass igned 


w- 


35 


-05 8 


-eng- 


46 


(Not 


Ass i gned 


w- 


35 


-058 


-eng- 


47 


Supply 


w- 


-35 


-058 


-eng- 


48 


Supply 


w- 


35 


-058 


-eng- 


-49 


(Not 


Ass i gned 


w- 


35 


-058- 


-eng- 


50 


(Not 


As s i gned 



CONTRACT LIST 

CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



W-3 5-058-eng-5i 
W-3 5-058-eng-52 
W-3 3 -058-eng-53 
W-3 5-058-eng-54 
W-35-058-eng- ;,5 
W-35-OS8-eng-56 
W-35-058-eng-57 
W-35-058-eng-S8 
W-35-058-eng-59 
W-35-058-eng~60 
W-3 5-058-eng-6i 
W-35-058-eng-62 
W-35-058-eng-63 
W-3 5-058-eng-64 
W-3 5-058-eng-65 
W-35-058-eng-66 
W-3 5-058-eng-67 
W-35-058-eng-68 
W-3 5-058-eng-69 
W-35-058-eng-70 
W-35-058-eng-7i 
W-3 5-OS8-eng-72 
W-35-058-«ng-73 
W-35-058-eng-'/4 
W-3 5-058-eng-75 
W-35-058-eng-76 
W-35-058-eng-77 
W-35-058-eng-78 
W-3 5-058-eng-79 
W-35-058-eng-80 
W-3 5-058-eng-8i 
W-35-058-eng-82 
W-35-058-eng-83 
W-3 5-058-eng-84 
W-35-058-eng-85 
W-3 5-058-eng-86 
W-35-058-eng-87 
W-55-OS8-eng-88 
W-35-058-eng-89 
W-35-058-eng-90 
W-35-OS8-eng-9i 
W-35-058-eng-92 
W-3 5^058-eng-93 
W-35-058-eng-94 
W-35-058-eng-95 
W-35-058-eng-96 
W-35-058-eng-97 
W-35-058-eng-98 
V/-35-0 g-eng-99 
W-3 5- .g-iOO 



(Not 


As 3 igned 


(Not 


Ass igned 


(Not 


Asa igned 


(Not 


Ass igned 


(Not 


Ass i gned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Assigned 


(Not 


Ass igned 


(Not 


Assigned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Asa igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Assigned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


.Assigned 


(Not 


Asa igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


As s i gned 


(Not 


Ass igned 


(Net 


Ass igned 


(Not 


Ass igned 


(Not 


A3 s igned 


(Not 


Aa s igned 


(Not 


A3 s igned 


(Not 


As 3 i gnsd 


(Not 


Ass igned 


(Not 


Ass igned 




s igned 



CONTRACT LIST 



CONTRACT 
NO. 



TYPE OF 
CONTRACT 



CLASSIFICATION 



GROUP 
NO. 



w 




-094- 


-eng- 


-(S)-i 


Supply 


W- 


0 o 


-094- 


-eng- 


-(S)-2 


(Number Assig 


W- 


-38- 


-094-eng- 


■3 


(Not 


Ass igned 


W- 


-38- 


-094- 


-eng- 


-4 


(Not 


As s i gned 


W- 


-38- 


-094- 


-eng- 


-5 


(Not 


A s s i cm & d 


w- 


-38- 


-094- 


-eng- 


•6 


(Not 


As s i crned 


w- 


•38- 


-094- 


-eng- 


■7 


(Not 


A qq i fTn o c\ 


w- 


•38- 


-094- 


-eng- 


8 


[HOI 


ass igneu 


w- 


38- 


-094- 


-eng- 


9 


[ M^t 


A a Q 1 /rn q/H 

As 3 i y 1 1 yu 


w- 


38- 


-094- 


-eng— lO 


C Mot 


A a Q 1 /T n tO 


w- 


38- 


-094- 


-eng- 


11 




Aaq i rrnoH 


W-38-094- 


-eng- 


12 


^ N OX 


abb i ynea 


W- 


38- 


-094- 


•eng- 


13 


fu n * 


Ad s i yntju 


W- 


38- 


-094- 


■eng* 


14 


( Unt 

\ a OL 


as 3- 1 ynsa 


W- 


38-094- 


■eng- 


15 


(WOT 


as & i gnQQ 


W- 


38- 


-094-eng- 


16 




Ass ignsd 


W- 


38-094- 


-eng- 


17 


(NOT 


As s i gned 


W- 


38- 


-094- 


■eng- 


18 


1 N 01 


AS a l yiiea 


w- 


38- 


-094- 


■eng- 


19 


\ ri OX 


ASS l y ntjQ. 


w- 


38- 


-094- 


■eng- 


20 


^ n ox 


A3 s lyneti 


w- 


38- 


-094-eng- 


21 


^ w o t. 


as o i y neu 


w- 


38- 


-094- 


■eng- 


22 


I N OX 


Ana ^ ^yv%^%s4 

AS S l y n©Q 


w- 


38- 


-094- 


•eng- 


23 


I NOT 


ASS lgnGQ 


w- 


38- 


-094- 


•eng- 


24 


(Not 


Ass igned 


w- 


38- 


-094- 


eng- 


2 5 


(Not 


As s i gned 


w- 


38- 


-094- 


■eng- 


26 


( NOT 


Ass. igned 


w- 


38- 


-094- 


■eng- 


27 • 


(NOT 


Ass igned 


w- 


38- 


-094- 


-eng- 


28 


(NOT 


ASS 1 yilGCl 


w- 


38- 


-094- 


■eng- 


29 




ass Lynoo. 


w- 


38- 


-094- 


•eng- 




(nui 


Aaa 1 fTnaH 


w- 


3 8-094- 


■eng- 


31 




Aaa i rrnaH 


w- 


38- 


-094- 


■eng- 


32 


flint 


Ana i rrnoH 


w- 


3e 


094- 


-eng- 


33 


(Not 


As s i crnsd 


'W- 


3 


094- 


-eng- 


34 


(Not 


Ass i Q"n©d 


w- 


1 


-094- 


^g- 


35 


(No + 


* 39 i gn©d 


w- 


T Q 










Aaa j (TT\ fla 


w- 


38- 


-OV4- 


-eng- 


37 


■ Not 


Afl a i unQd 


w- 


38- 


-094- 


-eng- 


38 


(Hot 


Ass igned 


w- 


38- 


-094- 


■eng- 


39 


(Not 


As s i Gned 


V- 


3 8- 


-094- 


-eng- 


•40 


(Not 


Ass igned 


w- 


3 8- 


-094- 


-eng- 


■41 


(Not 


Ass igned 


w- 


38- 


-094- 


■eng- 


42 


(Not 


Assigned 


.V- 


38-094-eng- 


•43 


(Not 


Ass igned 


" T - 


38- 


-094- 


-eng- 


■44 


(Not 


Assigned 


.(' 


3 8- 


-094- 


-eng- 


■4 5 


(Not 


Ass igned 




,3- 


-094- 


-eng- 


46 


(Not 


Assigned 


w- 


3o- 


-094- 


-eng- 


■47 


(Not 


Ass igned 




38- 


-094- 


-eng- 


48 


(Not 


Assigned 




38- 


-094- 


-eng- 




(Not 


Ass igned 


w- 


3 3- 


-094- 


-ang- 


-5. 


(Not 


Ass igned 



U 4 
No further information at this time 



CONTRACT LIST 

CONTRACT TYPE OF GROUP 

no. CONTRACT CLASSIFICATION NO. 



W- 


■38- 


-094- 


-eng- 


Si 


[Not 


Ass igned ) 


W- 


38- 


-094- 


-eng- 


52 


{ a ot 


Aa s i gned ) 


W- 


38- 


-094- 


-eng- 


53 


(Not 


Ass igned ) 


w- 


38- 


-094- 


-eng— 


54 


[NOT 


A3 s i gnsd ) 


w— 


38- 


-094- 


-eng- 


5 5 


(NOt 


As s i gned ) 


IT 

w— 


38- 


-094- 


-eng~ 


5 6 




Ass igned ) 


IT 

w— 


38- 


-094- 


-eng— 


57 


\ W 01 


As s i gned ) 


W- 


38- 


-094- 


-eng- 


58 


(NOT 


Ass igned ) 


W- 


38- 


-094- 


-eng- 


59 


(,N Ot 


As 3 i gned ) 


W- 


38- 


-094- 


-eng- 


60 


(Not 


Ass igned) 


W- 


38-094- 


■eng- 


61 


(Not 


As 8 i gned ) 


W- 


38- 


-094- 


■eng- 


62 


(Not 


As s i gned ) 


w- 


38- 


-094- 


-eng- 


63 


(Not 


As s i gned ) 


w- 


38- 


-094- 


■eng- 


64 


(Not 


Ass igned) 


w- 


38- 


-094- 


■eng- 


65 


(Not 


Ass igned ) 


w- 


38- 


-094- 


■eng- 


66 


(Not 


As 3 i gned ) 


w- 


38- 


-094- 


•eng- 


67 


(Not 


Ass igned ) 


w- 


38- 


-094- 


■eng- 


68 


(Not 


A3 s i gned ) 


w- 


38- 


-094- 


■ ang- 


69 


(Not 


Assigned) 


V- 


38- 


-094- 


-eng- 


70 


(Not 


Ass igned) 


w- 


38- 


-094- 


-eng- 


71 


(Not 


As 8 igned) 


w- 


38~094-eng- 


72 


(Not 


As s igned ) 


w- 


38- 


-094- 


-eng- 


73 


(Not 


As s igned ) 




38- 


-094- 


•eng- 


74 


(Not 


Aas igned ) 


w- 


38-094- 


■eng- 


75 


(Not 


As s i gned ) 


w- 


38- 


-094- 


■eng- 


76 


(Not 


Ass igned ) 


w- 


38- 


-094-eng- 


77 


(Not 


Ass igned ) 


w- 


38- 


-094-eng- 


78 


(Not 


As 3 i gned ) 


W- 


38-094- 


■eng- 


79 


I N 01 


As s i gned ) 


W— 


38- 


-094- 


-eng- 


80 


/Vint 


Ann i /-y riQ^ | 


W- 


38- 


-094- 


•eng- 


81 


[ N O t 


too l l~i n i~\ / i 1 

ab 3 i yneti ) 


W- 


38- 


-094- 


-eng- 


82 


t Mn t 


A a a i /rnaH I 


w- 


38- 


-094- 


-eng- 


83 


(,NOt 


AS 3 l yneu j 


W- 


38- 


-094- 


•eng- 


84 


(NOt 


A « a t /T r> d /-^ 1 

A3 3 l y nwu ) 


W- 


38- 


-094- 


-eng- 


85 


(N,Ot 


AS s i y nwu } 


W- 


38- 


-094- 


■eng- 


86 


(Not 


A3 8 i QTl0Ci J 


w- 


38- 


-094- 


-eng- 


87 


( M Ot 


as s i gnwQ j 


w- 


38-094- 


-eng- 


88 


(Not 


A3 s i gned ) 


w- 


38- 


-094- 


■eng- 


89 


(Not 


Ass igned ) 


w- 


33- 


-094- 


•eng- 


90 


(Not 


Ass igned ) 


w- 


38- 


-094- 


-eng- 


91 


(Not 


As 3 i gned ) 


w- 


■38- 


-094- 


-eng- 


92 


(Not 


As s i gned ) 


w- 


38- 


-094- 


-eng- 


93 


(Not 


A3 3 igned) 


w- 


38- 


-094- 


■eng- 


94 


(Not 


Asa igned ) 


w- 


33- 


-G94- 


•9ng- 


95 


(Not 


Ass igned) 


V- 


38- 


-094- 


-Qng- 


96 


(Not 


As 5 i gned ) 


V- 


■38 


-094- 


-eng- 


•97 


(Not 


As s igned ) 


w- 


■33 


-09 4- 


-eng- 


93 


(Mot 


A3 s igned) 


V- 


•33- 


-094- 


-eng- 


-99 


(Not 


Ass igned ) 


w- 


•33- 


-C9-4- 


-^ng- 


-too 


(Hot 


As 3 ignad) 



CONTRACT LIST 



CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



w- 


-42-06 9-eng- 


-1 


Supply 


w- 


-42-069-eng- 


-2 


(Not 


Ass i gned 


w- 


-42-069-eng- 


-3 


(Not 


Assigned 


w- 


-42-069-eng- 


-4 


(Not 


Ass i gned 


W-42-069-eng- 


-5 


(Not 


Ass igned 


W- 


-42-06 9-eng- 


-6 


(Not 


As s i gned 


w- 


-42-069-eng- 


-7 


(Not 


Aas igned 


w- 


-42-069-eng- 


•8 


(Not 


Ass igned 


W-42-06 9-eng- 


-9 


(Not 


Ass igned 


W- 


-42-069-eng- 


■io 


(Not 


Ass igned 


W- 


-42-069-eng- 


-11 


(Not 


Ass i gned 


W- 


-42-06 9-eng- 


-12 


(Not 


As s igned 


W- 


-42-06 9-eng- 


■13 


(Not 


Ass igned 


W- 


-42-069-eng- 


-14 


(Not 


Ass igned 


W- 


-42-06 9-eng- 


-1 5 


(Not 


Ass igned 


W- 


-42-069-eng- 


-16 


(Not 


Ass igned 


W- 


-42-069-eng- 


■17 


(Not 


Assigned 


W-42-069-eng- 


■18 


(Not 


Assigned 


W- 


-42-069-eng- 


■19 


(Not 


As s i gned 


w- 


-42-069-eng- 


■20 


(Not 


Assigned 


w- 


■42-069-eng- 


■21 


(Not 


As s i gned 


w- 


-42-069-eng- 


•22 


(Not 


As 3 igned 


v- 


■42-06 9-eng- 


23 


(Not 


Ass igned 


w- 


-42-069-eng- 


■24 


(Not 


Ass igned 


w- 


-42-06 9-eng- 


■25 


(Not 


As s i gned 


w- 


•42-06 9-eng- 


■26 


(Not 


Ass igned 


w- 


-42-069-eng- 


■27 


(Not 


Asa igned 


w- 


-42-069-eng- 


■28 


(Not 


Ass igned 


w- 


-42-069-eng- 


-29 


(Not 


Ass igned 


w- 


-42-06 9-eng-iO 


(Not 


Assigned 


w- 


■42-069-eng-31 


(Not 


Assigned 


w- 


•42-06 9-eng- 


■32 


(Not 


Ass igned 


W-42-069-eng- 


■33 


(Not 


Ass igned 


W- 


-42-069-eng- 


■34 


(Not 


Ass igned 


w- 


-42-06 9-eng- 


-35 


(Not 


Assigned 


w- 


-42-069-eng- 


■36 


(Not 


Ass igned 


w- 


-42-06 9-eng- 


-37 


(Not 


Ass igned 


w- 


-42-069-eng- 


■38 


(Not 


Ass igned 


w- 


-42-069-ang- 


■39 


(Not 


Ass igned 


w- 


-42-069-eng- 


•40 


(Not 


Ass igned 


w- 


-42-06 9-eng- 


■41 


(Not 


Ass igned 


w- 


-42-069-eng- 


-42 


(Not 


Ass i gned 


w- 


-42-06 9-eng- 


■43 


(Not 


Ass igned 


w- 


-42-069-eng-44 


(Not 


As 3 igned 


w- 


-42-069-eng- 


-45 


(Not 


Ass igned 


w- 


-42-C69-eng- 


-46 


(Not 


Ass igned 


w- 


-42-069-«r>g- 


-47 


(Not 


As a i gned 


w- 


-42-069-eng- 


-48 


(Not 


Ass igned 


w- 


-42-069-©ng- 


-49 


(Hot 


Ass igned 


w- 


-42-069-eng- 


-50 


(Not 


A3 a igned 



CONTRACT LIST 



CONTRACT 
NO. 



TYPE OF 
CONTRACT 



CLASSIFICATION 



GROUP 
NO. 



w- 


-42 


-069- 


-eng- 


-5i 


(Not 


As s igned 


w- 


-42 


-069- 


-eng- 


-52 


(Not 


As 3 igned 


w- 


-42 


-069- 


-eng- 


-53 


(Not 


Ass igned 


w- 


-42 


-069- 


-eng- 


-54 


(Not 


Ass igned 


W-42- 


-069- 


-eng- 


-55 


(Not 


Ass igned 


W- 


-42- 


-069- 


-eng- 


-56 


(Not 


Ass igned 


w- 


-42-069- 


-eng- 


-57 


(Not 


Ass igned 


w- 


-42- 


-069- 


-eng- 


-58 


(Not 


Ass igned 


w- 


-42- 


-069- 


-eng- 


-59 


(Not 


As s igned 


w- 


-42- 


-069- 


-eng- 


-60 


(Not 


Ass igned 


w- 


-42- 


-069- 


-eng- 


-6i 


(Not 


As s i gn ed 


w- 


-42- 


-069-eng- 


-62 


(Not 


Ass igned 


w- 


-42- 


-069- 


■eng- 


-63 


(Not 


Ass igned 


w- 


-42- 


-069- 


-eng- 


■64 


(Not 


Ass igned 


w- 


-42-069- 


-eng- 


■65 


(Not 


Ass igned 


w- 


•42- 


-069- 


-eng- 


■66 


(Not 


Ass igned 


w- 


-42- 


-069- 


-eng- 


-67 


(Not 


Ass igned 


w- 


-42- 


-069- 


-eng- 


■68 


(Not 


Ass igned 


w- 


-42- 


-069- 


-eng- 


•69 


(Not 


As s i gned 


w- 


-42-069- 


-eng- 


70 


(Not 


Assigned 


w- 


-42- 


-069- 


-eng- 


■71 


(Not 


Ass igned 


w- 


•42- 


-069- 


-eng- 


72 


(Not 


Ass igned 


w- 


-42- 


-069- 


-Gng-r73 


(Not 


Ass igned 


w- 


•42- 


-069- 


-eng- 


74 


(Not 


Ass igned 


w- 


•42- 


-069- 


-eng- 


•75 


(Not 


Ass igned 


w- 


-42- 


-069- 


■eng- 


■76 


(Not 


Ass igned 


w- 


•42- 


-069- 


-eng- 


■77 


(Not 


Assigned 


w- 


-42- 


-069- 


-ang- 


•78 


(Not 


Ass igned 


w- 


-42- 


-069- 


-eng- 


■79 


(Not 


Ass igned 


w- 


•42- 


-069- 


■eng- 


80 


(Not 


Ass igned 


V-42- 


-069- 


-eng- 


■8i 


(Not 


Ass igned 


w- 


•42- 


-069- 


-eng- 


82 


(Not 


Ass igned 


w- 


-42- 


-06 9- 


-eng- 


•83 


(Not 


Ass igned 


w- 


-42-069- 


-eng- 


•84 


(Not 


Ass igned 


w- 


-42- 


-069- 


-eng- 


•85 


(Not 


Ass igned 


w- 


-42 


-069- 


-eng- 


■86 


Serv 


ice 


w- 


-42- 


-069- 


-eng- 


87 


(Not 


Ass igned 


w- 


-42- 


-069- 


-eng- 


■88 


(Not 


Ass igned 


w- 


-42- 


-069- 


-eng- 


-89 


ttfot 


Ass igned 


w- 


-42- 


-06 9- 


-eng- 


90 


(Not 


Ass igned 




-42- 


-06 9- 


-eng- 


•91 


(Number Assigi 


w- 


-42- 


-C69- 


-eng- 


•92 


(Not 


Assigned 


w- 


-42 


-069- 


-eng- 


•93 


(Not 


Ass igned 


w- 


-42- 


-069- 


-eng- 


-94 


(Not 


A3 3 igned 


w- 


-42-069- 


-eng- 


-95 


(Not 


Ass igned 


w- 


-42 


-C6 9- 


-ang- 


-96 


(Not 


A3 s igned 


w- 


-42 


-069- 


-eng~ 


-97 


(Not 


As s i gnad 


w- 


-42 


-C69- 


-ang- 


-98 


(Hot 


As s igned 


w- 


-42 


-069- 


-eng- 


-99 


(Not 


Ass igned 


w- 


-42 


-G69- 


-eng- 


-iOO 


(Hot 


Ass i gned 



u 



gned - No further information at this time) 



05HTRACT LIST 



CONTRACT 
HO. 



fYPE OF 



CLASSIFICATION 



8I10UP 
NO. 



W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
V-44- 
W-44- 
W-44- 
W-44- 
W--44- 

w-44- 

W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W-44- 
W~44- 
W-44- 
W-44- 
V-44- 
W~44- 
W-44- 
V/-44- 



-153- 
-153~ 
-153- 
-153- 
-153- 
-153- 
-153- 
•1 53- 
■153- 
-1 53- 
■153- 
•153- 
■153- 
•153- 
153- 
■153- 
■153- 
•153- 
153- 
■153- 
■153- 
■153- 
153- 
153- 
153- 
153 
153 
153 
153 
1 5 3 
153 
153' 
153 
153 
t53 
153 
153 
1 53 
153- 
1 53 



-eng-i 
-eng-2 
-eng-3 
-eng-4 
-eng-5 
-sng-6 
-eng-7 
•eng-3 
-eng-9 
-eng— 10 
•eng-il 
■eng— 1 2 
-eng-i 3 
■eng-.i4 
■eng-15 
■eng-16 

■ eng-i 7 
•eng-i;} 
■ani;-l 9 
•jn<.; - ' 
•eng-2i 
•eng-2 2 
•a rig- 2 3 
•eng-,) 1 
■eng-2 5 
•eng— 26 
■eng- 2 7 
•ong-2 4 
■ang-29 
-9ng--'jO 
•eng-31 
•ang-3 2 
■eng- 3 3 
■eng-3 4 
flng-.i 5 
■enc-jt. 

■ 3 A < r ~' ' 

■rang -3 3 
eng- 3 9 

en ;•- AA 



(No: 
( .Jot 
•Not 

(Net 

(Net 

(Not 
(Not 

i No t 



: N o i 
( N c t 
•Not 
( M o t 
(Not 
(Not 
, * A. 
' Art 



; ' o ^ 
(UOt 
(NO": 
(Not 

■' M t 

(.A. \ 

(:;ot 

(Not 
(Not 
("Not 
(Not 
(Not 

t ;-!•.. ■: 



•V3 3 igned 
\j 3 i gned 
X-3 3 igned 
j 3 i gned 

• a a i gned 
io 3 i gned 

Asa igned 
:i i gned 

• r -j s I gned 
as a igned 
As 3 igned 
A<3 3 igned 
A 3 ^ i gned 
A.-; s i gned 
as 3 i gned 
A3 3 i gned 
\ >. :j igned 
A j '■> i gned 
A x gned 

. > 'filed 
igned 
A'i i gned 
\.i j, i gn-sd 
A-is igntai ; 

igned 
.\ ;.3 igned 
-v.- -i i gned 
> j igned 
■ •; -. gi.od 
A i 3 i gn ad 
A3 a i gned 
Vv-i igned 
A3 s igned 
A 3 a igned 
A ;3 i .infjd 
•/ 

w; .Ma igned 
A» j i gn,3d ) 
A .< » ignad \ 



U 4 
No further information at this timej 



v-4 4- 

W-44- 

'A " ' T. l'~ 

V-'i-t- 

W -•-■■*■ ? -■ 



■■.■/- 4, 



J J" 

-1 •; i- 

■15 1- 



-yag -42 



id "1 
■?d ) 

od J 
3^ ) 

.a:( ) 



SECTION III 



VOUCHER CHARTS 

DOCUMENT AND CLASSIFICATION SCHEDULES 
SAMPLE " DUMMY VOUCHERS" 



SECT ION I V 



PREPARATION OF RECOUPMENT VOUCHERS 
SAMPLE RECOUPMENT VOUCHERS 



PREPARATION OF RECOUPMENT VOUCHERS 



1. The following procedure is prescribed to provide a uni form method 
for the preparation of disbursement vouchers on which recoupments of ad- 
vances are made. Standard Forms 1034-Revised will be prepared showing the 
amount for which reimbursement is claimed in the amount column of the up- 
per portion of the voucher in the usual manner. The recoupment amount will 
be deducted and recorded in the space headed "Payee must NOT use this space". 
The net amount to be paid, if any, will be inserted in the spaces "Account 

verified; correct for" and "Approved for $ ». in the Differences block 

explanation regarding ..he deduction will be made as follows: "Expenditure 
Refund — applied against Adv . Pmt .No . j detail on reverse". If the entire 
amount of the voucher is recouped, zeros will be shown in the 3pace "Account 
verified; correct for". A series of X's will be shown in the space "Approved 

$ " and immediately thereunder shall be placed conspicuously in cap- 
ital letters the words "NO PAYMENT TO BE MADE". In addition, the payment 
data at the bottom of the voucher will be lined out to insure that no payment 
will be made. 



2- The detail to be shown on the reverse side of the Standard Form 
1034-Revised will consist of the bureau voucher number and disbursing of- 
ficers voucher number on which the advance payment was made. This detail 
will be shown as per the following example: 

Advance Payment No. 4 made on Bu . Vou. K-2SOOj 

D. O. Vou. No. 2SS67, Oct. 1944, Accounts of 

N. D. Anderson, Major, F.D., Symbol No. 210-982. 

3. The accounting classification block will contain both the appro- 
priation and allotment to be charged with thG amount claimed for reimburse- 
ment and the appropriation and allotment to be credited with the refund. 
The word "CREDIT"' in capital letters, inclosed in parentheses, will be shown 
following the allotment to be credited. An example of a complete accounting 
classification is as follows: 



Accounting Clasa if icat ion (for completion by 


Admin. Office) 


Appropr iat i on 

Limitation or. Appropriation Title 
Project Symbol 


Limit 'n Appropriation 
or Project 

Amount Amount 


2iO/SOl41 508-2401 FilO-07 S 40-118 


$ 32, 550.0O 


2iO/50i4i 5O8-2401 P?40-ii " 4C-i^8 (CREDIT ) 


$ 32,550.00 



4. Sample copies of vouchers Dr<3pared in accordance with the above 
procedure will be found in this section. 



m^^rm^um-u^. muc ymm wmsmmmm services oiheipthan personal 

Comptroller General, U. 8. 



May 36, 193» 

f.'uaended August 15, 1941) 



D. O. Vou. No _ 

3u. vuu. No, .__?:"_?55.5.. 



i ERAL ACCOUi .TING 
OFFICE PREAUDIT 

Certified for payment in the 

uuxn of $ 



Comptroller Ganeral of the 

Unitad Stata* 



3y 



u. 



MR D.F,j 



^n£^aER_ 

i.^fjfiu, or rwUblisbmeat) 



(Givs place and date) 



Vcucher prepared at Oak ^'4^^. r«ann... 2_ Dec ...1944. 

THE UNITED STATES, Dr., 

To 31ue.&. Orjs^..ro.ol.Co Jl . 

186'.. Cemetary Av#.»y«> 

Address Gettysburg, » J d v 

Payees Account No. . 



PAID BY 



(For use of Paying Office) 



tin. and Data of 
Onto 



Data of Daiiyery 
or Sarvica 



\rtic<e* or 5«r^ 

(Enter description, Unm nuoibur of contract or general tupply 
jchadule, and other Information deemed neceaeary) 
Term* JZ> Discount O.T ah days 



Quantity 



UNIT PRICE 



Coat 



Par 



AMOUNT 



Dollara 



CU. 



Brought forward from continuation sheet(s) 

To reimbursement for materials as per 
invoices Hated on attached Form 1035 
and detail attached thereto 



A. 



A. 



Shipped from . 



* •ertify that the above bill it coi 
sts y requirement* at to American' 
applicable to the transactions ha " 
included in the amount! billed 

♦Payee .Blxw & .Gray. Tool 




4-5,000 



00 



O 

0 



[ht Gavtmment B/L No 



Total. 



..45,000 



0TT 



(Thiei Mite, >M oot raquirwd whan ■ iikt ocnifieftt* ia ta»d» by p*tm on attached bill n bill*) 

Per Title _^ager 



(Payee mint NOT use this ipace) 

._ „ IMerences^PeMiture. 

State or local sales taxes 'are not rffUnd-^app_ijLed ..against. 

reverse 

Account verified; correct for 



'efor has not been received; that all 
standards, and all conditions of purchase 
t 



(Sign original only) 



17x459. 
2Z.550 



00 
00" 



(Signature or initials) _ 



Contract No. Req. No. Date 



Invoice Rec'd . 



Pursuant to authority vested in me, I certify that the above articles were received in good condition, after due inspection, acceptance, and delivery prior to payment as 
required bylaw, or the services were performed as stated; that they were procured under the contract numbered above or the unnumbered contract attached hereto, or that 

they were procured without written contract, in open market, and with or without advertising, under the circumstances stated in No. of "Method of or Absence 

-f Advertising" shown on reverse hereof, and were necessary for the public service; and that the prices charged are just and reasonable and in accordance with the agreement. 



t Approved for 



(Sign original only) 



t- 



Title . 



ACCOUNTING CLASSIFICATION (for complation by Administrative Office) 



Appropriation, limitation, or 
project symbol 


Appropriation title 


Umit'n or Proj't 

Am mini 


Appropriation 

Amount 


210/50141 


508-2401 P110-07 S 40-118 




$ 45,000.00 


21.Q/.5QMX..- 


5O8-2461 P940-11 3 40-118 (CREDIT) 




17,450.00 










Allotment symbol 


Amount 


Obligation* 
liquidated 


COST ACCOUNT 


OBJECTIVE CLASSIFICATION 


Symbol 


Amount 


Symbol 


Amount 









































































{Check No. dated , 19 , for $ /on Treasurer of the United States in favor of 
\ payee named above. 
Cash.!.. on 19.... 



i ayee. 



(3. jn of iain*! only) 



standard Form No. 1034 — Rev. 
Form approved by 
Comptroller General, U. B. 

May 26, 1838 
(Amended August IS, 1941) 



PUBLIC VOUCHER FOR PURCHASES AND SERVICES OTHER THAN PERSONAL 



D. O. Vou. No 

Bu. Vou. No. 



r "NERAL ACCOUNTING 
JFFICE PREAUDIT 

Certified (or payment in the 

sum of $ 



Comptroller General of th. 
United States 



By- 



U. S. ...MB. DEPT. ENGINEERS 

(Department, bureau, or establishment) 

Voucher prepared at QeLk3Mg^.^mf..2_^q,_19M. 

(Qlve place and date) 

THE UNITED STATES, Dr., 

To Blue.&.to^^.ool.Cp A 

186^ Cemetary Av«fc»*»»> 

Address GeUjsburg,.. Pa,.... 

Payee's Account No 



PAID BY 



(For use of Paying Office) 



No. and Data of 
Order 



Data of Delivery 
or S oisl c o 



Articles or S er vices 
(Enter description, item number of eontreet or general supply 
schedule, end other Information deemed necessary) 
Terms % Discount Caah dare 



Quantity 



UNIT PRICE 



Coat 



Per 



AMOUNT 



Dollars 



Cte. 



Brought forward from continuation theet(s) 

To reimbursement for materials as per 
invoices listed on attached Form 1035 
and detail attached thereto 



hipped from . 



to 



I certify that the above bill it correct and j 1 
>ry requirement! ai to American proJuctioXi 
l ,bie to the transactions have beeaMnprna 



iduded in the amount! billed. 




A 



32,550 



00 



P 



... Government B/L No. 



Total. 



.J32.J550 



00 L 



♦Payee ...Blue. &..Gxay..Topl. Co.. 

(Tnia ewrtifietU not nquind wbsm a, liko MttlloiU fa mad* bjr p*y*a on atUchod bill or billa) 

Per ...Title Manager. 



it been received; that all 
J conditions of purchase , 
local sale* taxes are not r e fund - - tV 



(Sign original only) 



(Payee must NOT use this space) 
Difference! Ej^ndlturg 

„i§d against 

reverse""]]"]" 

Account verified; correct for 



0 



00 



00 



(Signature or initials) . 



Date .12/2.5/43. Req. No. Date . 



Contract No. .W-9.8„-9.89.^ng-989. 



Invoice Rec'd . 



Pursuant to authority vested in me, I certify that the above articles were received in good condition, after due inspection, acceptance, and delivery prior to payment as 
equired by law, or the services were performed as stated; that they were procured under the contract numbered above or the unnumbered contract attached hereto, or that 

hey were procured without written contract, in open market, and with or without advertising, under the circumstances stated in No. . of "Method of or Absence 

f Advertising" shown on reverse hereof, and were necessary for the public service; and that the prices charged are just and reasonable and in acco r da n ce with the agreement. 



tApproved for l-^^^^X- 

N0 PAYMENT TO BE MADE 



(Sign original only) 



t- 



Title. 



ACCOUNTING CLASSIFICATION (for completion by Administrative Office) 



Appropriation. limitation, or 
project symbol 




Apprt 


ipriatlon title 




Umit'n or Proj't 

Amount 


Appropriation 

Amount 


210/50141 


508-2401 P110-07 S 40-118 




% 22,5.50. 00 


210/50141 


563-2401 P940-11 S 46-118" (CREDIT^ 




12 J J5J50..00. 


















Allotment symbol 


Amount 


Obligations 


COST ACCOUNT 


OBJECTIVE CLASSIFICATION 


liquidated 


Symbol 


Amount 


Symbol 


Amount 








































































f Check No. 


dated 




, 19 ,forJ XXXXX 


xxxxx 


f on Treasurer of the United States in favor of 


?aidby^ 

ICash,$ 






. 19 c « 




\ payee named above. 



I 



METHOD OF OR ABSENCE OF ADVERTISING 

< ?«. J70B o( ttw RaviMd at. total) 



1. After advertising in newspapers. 

2. (a) After advertising by circular letters »ni to 
(W And by notices posted in public places. 



. dealers. 



(If notices were not posted in addition to Advertising by circular letters sent to dealers, explanation of such omission must 
i made. The notation on the certificate on the face of the voucher must be "2(a)(0)" or "2(a)", < 



be 

not notices were posted.) 



, depending on whether or 



3. Without advertising, under an exigency of he service which existed prior to the order and would not admit of the delay incident 
to advertiaing. 



4. Without advertising in accordance with 

5. Without advertising, it being imprac 




Horn. — The above form "Method of or Absence of Advertising" is to be used when purchases are made or services secured under 
proper authority without written agreement in any form. In sase of a written Agreement (formal contract, proposal, and acceptance, or 
less formal agreement) Standard Form No. 1033 — Haviaed should be used for abstracting the method of or absence of advertising and award, 
of contract. (See General Regulations No. oil, ;!uppieaiant No. ft, General Accounting Office, Aug. 20, 1030.) 



10-1751 



Advance Payment No. 4 on Bu.VouuNo. K-2500, 

D.O.Vou.No. 25567, Oct, 19 U, Accounts of N. D. 
Anderson, Major, ?. D., Syabol No. 210-982. 



-WJm IULM 1 IHL 



This document consists of 1 page. 
Copy No. / 7 0 of J yd copies, series A. 

DFM-I 
C 2 

5 October 1944 

DISTRICT FISCAL MANUAL 



VOUCHER PROCEDURE (Revised) 



Changes ) 
No. 2 ) 



District Fiscal Manual No. I, 24 August 1944.. is changed as follows: 

Contract No. W-7405-eng-316 ; change Type of Contract to read "Service"., 
change Classification to read "S"j and change Group No. to read "3". 

Contract No. W-7405-eng-363 J change Type of Contract to read "Service"., 
change Classification to read "R" t and change Group No. to read "3". 

Contract No. W-7407-eng-l46 ; change Classification to read "R". 

Contract No. W-74O9-eng-lO0; change Type of Contract to read "CPFF"., 
change Classification to read "S"j and change Group No. to read "3". 

Contract No. V-741S-eng-42; delete the word "(Cancelled)" and add in 
lieu thereof "(to be cancelled by termination)". 

Contract No. W-7415-eng-53; change Type of Contract to read "Supply"., 
change Classification to read "U"j and change Group No. to read "4". 

Contract No. W-7418-eng-63; change Type of Contract to read "Supply"., 
change Classification to read "R"j and change Group No. to read "3". 

Contract No. W-'/418-eng-92; change Type of Contract to read "Service "j 
change Classification to read "U"j and change Group No. to read "4". 

Contract No. V-7421-eng-40; change Type of Contract to read "Supply" , 
change Classification to read "B"j and change Group No. to read "3". 

For the District Engineer: 



0 /iz-ju^Svje+t 

C. VAN DEN BULCKj 
Lt . Col. j Corps of Engineers j 
Ass istant . 



This document consists of 1 page. 

Copy no. /?& of copies. Series a. 



DFM-I 
C i 



18 September 1944 



DISTRICT FISCAL MANUAL 



VOUCHER PROCEDURE (Revised) 

Changes ) 
No. l ) 

District Fiscal Manual., 24 August 1944., is changed as follows: 

Glossary; item No. 5j underscore words "no further information at this 
t ime" . 

Glossary; item No. I7j insert "Knoxville., Tenn . " after "U.S.A." 

Glossary; add item "35. Travel Copy - the copy of the travel voucher 
which is retained by the District Office". 

Glossary; add item "36. Fiscal Copy - the copy of the voucher which 
is used by the District Office for Appropriation and Allotment ac- 
count ing. " 

Contract No. W-7405-eng-39; change Type of Contract to read "CPFF"j and 
change Group No. to read "3". 

Contract No. W-7405-eng-312; change Type of Contract to read "Service"., 
change Classification to read "S'S and change Group No. to read "3". 

Contract No. W-7405-eng-31 5; change Type of Contract to read "Supply" , 
change Classification to read "F'S and change Group No. to read "3". 

Contract No. W-7405-eng-364; change Type of Contract to read "Service's 
change Classification to read "S"j and change Group No. to read "3". 

Contract No. W-7405-eng-365; change Type of Contract to read "Service" , 
change Classification to read "S"j and change Group No. to read "3". 

Contract No. W-7405-eng-366 ; change Type of Contract to read "Supply"., 
change Classification to read "S'S and change Group No. to read "3". 

Contract No. W-7407-eng-66; change Type of Contract to read "Supply" , 
change Classification to read "S"j and change Group No. to read "3". 

Contract No. W-7409-eng-32 ; change Type of Contract to read "Supply", 
change Classification to read "C'S and change Group No. to read ft 3". 

Contract No. W-7418-eng-62; change Type of Contract to read "Supply's 
change Classification to read "R'S and change Group No. to read "3". 

Contract No. V/-7418-eng-91 ; change Type of Contract to read "Supply's 
change Classification to read "U'S and change Group No. to read "4". 

Contract No. W-7418-eng-i07; change Type of Contract to read "Supply's 
change Classification to read "U'S and change Group No. to read "4". 

Contract No. V/-7423-eng-20; change Classification to read "R'S and 
change Group No. to read "3". 

Contract No. W-742 5-eng-S5j change Type of Contract to read "Construc- 
tion's change Classification to read "S'S ana change Group No. to 
read "3". 



For the District Engineer: 



O. VANDEN &ULCK, 
Lt. Col.j Corps of Engineers., 
As s is tan t . 






This document consists of 3 pac 
Copy of "i-ift copies. ; 



ARMY SERVICE FORCES 
United States Engineer Office 



IN REPLY 



Manhattan district 
Oak Ridqb, Tknnmsu 



«««« to EIDMV-3 



24 August 1944 



DISTRICT CIRCULAR LETTER (Fiscal 45-4) 



Subject 



Revised Voucher Procedure. 



To : 



All Area Engineers., Chief Project Auditors., and Others Con- 
cerned. 



I ~ GENERAL 

1. Effective immediately upon receipt of these ins truct ions ., all 
vouchers will be prepared and submitted for payment in accordance with 
the instructions contained in District Fiscal Manual No. i (inclosed). 
All previous instructions issued by this office., which are in conflict 
with these ins truct ions j are hereby rescinded. 

II - VOUCHER GROUPS 

2« All vouchers will be grouped into one of six groupings., as 
follows: 

Group i - Will contain vouchers pertaining to University 
and College contracts., regardless of type or classification of 
the contract. 

Gr oup 2 - Will contain vouchers pertaining to contractors 
whose affiliations with the District., if known., would be det- 
rimental to the District Security Program., exclusive of Group 
1 vouchers j and regardless of type or classification of the 
contract . 

Group 3 - Will contain vouchers pertaining to CPFFj CP 
Overhead., CP Allowance contracts regardless of their classi- 
fication., together with classified contracts; and classified 
Purchase Orders t regardless of their type, exclusive of Group 
i and Group 2 vouchers . 

Group 4 - Will contain vouchers pertaining to unclassi- 
fied contracts and unclassified Purchase Orders., exclusive of 
Group i and Group 2 vouchers. 



^ CONHULN I IAL 1 



Subject: Revised Voucher Procedure. 




24 August 1944 



Group 5 - Will contain only vouchers pertaining to travel 
of Military and Civilian Personnel. Group 5-A will contain 
only unclassified travel vouchers; Group 5-B will contain only 
Classified travel vouchers. 

Group 6 - Will contain only Standard Form 1080. Group 
6-A will contain only unclassified 1080*3; Group 6-B will con- 
tain only class i f ied 1080' s. 

3. There is incorporated in District Fiscal Manual No. i a list of 
all contracts entered into by this District,, showing contract number., gen- 
eral type of contract j classification of the contract., and the voucher group 
in which this contract has been placed. No contract will be assigned to a 
different voucher group than indicated on the inclosed list without the prior 
approval of this office. For contracts shown as "number assigned — no fur- 
ther information at this time"., and for contracts entered into in the future., 
Areas concerned will be informed of the voucher group in which the contract 
will be placed. 

4. Group numbers are to be used as a guide in voucher preparations. 
Group numbers need not be indicated on the voucher. 

Ill - PROCEDURES 



5. There are also incorporated in District Fiscal Manual No. i charts 
showing the number of copies necessary for vouchers in each group., together 
with schedules showing the supporting documents necessary and the classifi- 
cation to be applied. These charts are self-explanatory and will provide 
all the information necessary to properly submit vouchers for reimbursement. 
These charts should be followed without deviation; the number of copies 
shown in "Area Office" column is the minimum number of copies required by 
this office. There is also a glossary of terms used., which should be con- 
sulted. 

IV - TRANSMITTALS 

6. All vouchers will be transmitted to the District Office for pay- 
ment. Transmittals will be made under the highest classification contained 
in the group of documents or vouchers transmitted (i.e.., an unclassified 
voucher containing secret invoices would be transmitted under "Secret" clas- 
sification). Each copy, with the exception of the original., will be con- 
spicuously marked to show the name of the copy. 



For the District Engineer: 




C. VANDEN BULCK, 
. j Corps of Engineers j 



Lt. Col 



1 Incl.: 

District Fiscal Manual No. i 




Distribut ion : 
"AE" 



* T.IIIViHriFRfflPII 



Subject: Revised Voucher Procedure. 24 August i944. 

The following Fiscal Circular Letters are still in effect: 

45-1 
45-2 
45-3 



vWfHBHTTinL 



GLOSSARY 



The following definitions will be used for the wordSj phrases, 
and abbreviations used in this Circular Letter: 

1. Voucher procedure - The system of preparing and trans- 
mitting to the District Office vouchers of all types and clas- 
sifications by Area Offices for payment by the Finance Officer(s) 

2. Classified Voucher - A voucher of any type, which bears 
the classification of "Restricted" , "Confident ial" , or "Secret". 

3- Contract Type - The services performed under the partic- 
ular contract, as "supply", "service", "construction", "CPFF", etc. 

4. This Office - Office of the District Engineer, Administra- 
tive Division, Fiscal Branch. 

5- Number Assigned - no further information at this time - 
Indicates that a Contracting Officer has assigned a Contract Number 
to a contract, such contract not yet completely processed. 

6. Not Assigned - Indicates that the Contract Number so 
marked is not assigned. 

7. District Security Program - Rules and regulations estab- 
lished by the District Intelligence Officer. 

8. Original - The ribbon copy of the voucher. 

9. Area Return Copy - The copy of the voucher which is re- 
turned to the preparing office after payment indicating pertinent 
payment data. 

10. Payee Copy - The copy of the voucher which is forwarded 
to the vendor (contractor) by the Finance Officer with the check. 

11 . Finance Office Copy - The copy of the voucher which is 
retained by the paying Finance Officer. 

12. Retained Copy - The copy of the voucher which is re- 
tained by the Office preparing the voucher. 

13. Dummy Copy - The copy of a classified voucher which is 
substituted for the original voucher in the accounts of the pay- 
ing Finance Officer to prevent disclosure of classified informa- 
tion contained in the original voucher. 

14. Area Office - Your Office. 



15. -District Office - Office of the District Engineer, Man- 
hattan District . \ 




the Finance 



j Officer at Oak Ridge., Tennesson. 

i 
I 

| 17. Knoxville Fi nonce. Office - The office- cf the. Pi nonet 

j Officer j U.S.A. 

I 

! 18. Oak Ridge GAP - The field unit of the General Acrount- 

! ing Of f ice j Audit Division, War CcntioctB Pi o )6<-t Audits & tn- 

tioned at Oak Ridge, Tdnnessae. 

19. At lanta GAP - The Army Audit branch of the General Ac- 
counting OfficGj which for the purposes cf this circular, includes 
the Army Regional Accounting Office., Atlanta., Georgia. 

20. 1034 - Standard Form 1034, rev., "Public Voucher for 
Purchases, and Services other than Personal", (white) 

21. 1034Q — Copy of Standard Form 1034, rev. (yellow) 

22. 1035 - Standard Form 1035, rev., "Public Voucher for 
Purchases, and Services other than Personal - Continuation 
Sheet", (white) 

23. 103 5a - Copy of Standard Form 1035, re/, (yellow) 

24. lOi 2 - Standard Form 1012, rev., "Voucher for Per Diem 
and/or Reimbursement of Expenses Incident to Official Travel", 
(white) 

25. 1012a - Copy of Standard Form 1012, rev. (yellow) 

26. 1Q71 - Standard Form 1071, rev., "Mileage Voucher", 
(wh ite ) 

27. 1Q71Q - Copy of Standard Form 1071, rev. (yellow) 

28. 108Q - Standard Form lOBO, rev., "Voucher for Adjust- 
ments between Appropriations and/or Funds - Disbursements", (white) 

29. 108QQ - Copy of Standard Form 4.080, rev. (yellow) 

30. lQ80b - Standard Form 1080b, rev., "Voucher for Adjust- . 
ments between Appropriations and/or Funds - Collections", (blue) 

31. 1Q64 - Standard Form 1064, "Schedule of Disbursements". 

32. T/R's - Standard Form 1028, "U. S. War Department - 
Government Requests for Transportation". 



33. PC'S - Permanent change of station. 



34. Original Supporting Documents - Documents (original) 
required to be furnished the General Accounting Office in sup- 
port of disbursements, as set forth in Audit Manuals, Army Regula- 
tions, OCE Circular Letters, War Department Circulars, etc. 



CONTRACT LIST 



CONTRACT 
NO. 



TYPE Of 
CONTRACT 



CLASSIFICATION 



GROUP 
NO. 



W-740i-eng-i 


Construct ion 


U 


4 


V-740i-eng-2 


Construct ion 


U 


4 


V-740i-eng-3 


Cons true t ion 


u 


4 


V-740i-eng-4 


Service 


u 


4 


V-740i-eng-5 


Construct ion 


u 


4 


W-740i-eng-6 


Supply 


u 


4 


W-74C-i-eng-7 


C6ns truct ion 


f I 

u 


4 


W-740i-eng-8 


Cona truct ion 


D 

K 


3 


W-740i-eng-9 


Service 


u 


4 


V-740i-eng-iO 


Construction 


B 


3 


W-740i-eng-ii 


Construction 


R 


3 


V-740i-eng-i2 


Service 


S 


3 


V-740i-eng-i3 


CPFF 


S 


3 


W-740i-eng-i4 


CPFF 


8 


3 


V-740i-eng-iS 


Supply 


S 


3 


V-740i-eng-i6 


Construct ion 


R 


3 


V-740i-eng-i7 


Cons truct ion 


R 


3 


V-740i-ang-i8 


Construct ion 


R 


3 


W-740i-eng-i9 


Service 


U 


4 


W-740i-eng-20 


Service 


U 


4 


V-740i-eng-2i 


Service 


U 


4 


V-740i-eng-22 


Service 


U 


4 


V-740i-eng-23 


CPFF 


S 


3 


W-740i-eng-24 


Service 


u 


4 


W-740i-eng-25 


Service 


TT 

u 


A 


W-740i-eng-26 


Service 


U 


4 


W-740i-eng-27 


Service 


a 
o 


T 


W-740i-eng-28 


Construct ion 


IS 


T 
«J 


W-740i-eng-29 


Service 


s 


T 
J 


V-740i-eng-3O 


Supply 


n 
n 


x 


W-740i-eng-3i 


Univers ity 


Q 

s 


4 
X 


W-740i-eng-32 


Univers i ty 


a 
9 


* X 


W-740i-eng-33 


Ifetivers i ty 


a 

D 


4 

X 


W-740i-eng-34 


Service 


q 




W-740i-eng-35 


Supply 


ti 
U 


4 


W-740i-eng-36 


Rental 


S 


X 


W-7401-eng-J7 


Un ivers i ty 


Q 


i 

X 


W-740i-eng-38 


Supply 


a 
S 


X 

J 


W-740i-eng-39 


Supply 


a 
O 


T 

J 


W-740i-eng-40 


Service 


U 


4 


V/-740i-eng-4i 


Supply 


s 


3 


V/-740i-eng-42 


Service 


u 


4 


W-740i-eng-43 


Univers ity 


s 


1 


V/-740i-eng-44 


Service 


s 


2 


W-740i-eng-45 


Supply 


p 


3 


W-740i-eng-46 


Supply 


s 


3 


W-740i-eng-47 


(Cancelled) 






W-740i-eng-48 


Supply 


R 


3 


W-740i-eng-49 


Univers i ty 


s 


1 


W-740i-eng-50 


Supply 


u 


4 




CONTRACT LIST 



CONTRACT 


TYPF OF 

lire Mr 




UK 


NO. 

nv • 


COMTBACT 

VVN 1 HAv 1 


PI A« IF IPATinu 
vLHv* 1 r 1 1 1 UN 


II 


W— 74DH -ena-^ 


Q 11 T> T-i 1 \r 


Q 


•J 


W— 7404 -enfl-O 

" / ivl Oily 3 i. 








W— 740H —ena— ^ ^ 


9© rvice 


Q 




W-74fM —ena— 54 


Un i Vfi t a i t v 


a 


X 


W— 7404 -ena-^ 

W / T\_/,L wily J J 


Ser v i ce 


u 


A 
t 


W— 740i-ena— 56 


Service 


u 


4 


W-74CH-enfl— 57 


(Cancelled) 






W-740i-eng-S8 


CPFF 


s 


3 


W-740i-eng-59 


Cons true t ion 


R 


3 


W-740i-eng-60 


Supply 


s 


2 


W-740i-eng-6i 


Supply 


s 


3 


W— 74CH— ena-62 


Service 


s 


2 


W-740i-eng-63 


Univers i ty 


s 


i 


W— 7 4CH — en a— 6 4 


Rental 


u 


4 


W— 74CH— ena— 65 


Service 


R 


3 


W— 7404 —ena— £6 


9e rv ice 


s 


3 






F 


3 


W— 74CM —ena— Aft 


SuddIv 

v4 ^ * 1 


R 


3 


W— 74fYl -on rr— A O 


CPFF 


s 


3 


W— 7404 — ena— 70 


Inspect i on 


u 


4 


W— 74CM —ena— 74 


Supply 


R 


3 


W— 7 404 —ena— 72 


Supply 


R 


3 


V— 7404 —ena— 7 


SuDPlV 


S 


3 


W— 7404— ena-74 


Supply 


S 


3 


V— 7404 —ena— 75 


Supply 


s 


2 


ff / tWl^cny / w 


Supply 


s 


2 


W— 7401— ena— 77 


Supply 


s 


3 


W-740i-eng-78 


Supyly 


s 


2 


W-740i-eng-79 


Supply 


u 


4 


W— 7AO<( -eno-RO 


Serv i ce 


s 


3 


W— 7404— ena— 8i 


Supply 


s 


3 


W-740i-eng-82 


Univers ity 


s 


i 


w— 74.04 -ena-Bl 


Service 


s 


3 


W-740i-eng-84 


Service 


u 


4 


W— 7404 —ena— 85 


Supply 


u 


4 


W-740i-eng-86 


Supply 


u 


4 


\J H aC\a cm n A V 

W— / ^Ul — trJiy o/ 


Se rv ice 


u 


4 


UJ t yinj on n — fl. A 

W— / 4Ul~cIiy"00 


flPTVlCG 


u 


4 


ft / iwl ciiy C 7 


Service 


R 


3 




Supply 


s 


3 


W— 7401— ena— 9i 


Serv ice 


s 


3 


W-740i-eng-92 


Univers ity 


s 


1 


W-740i-eng-93 


Supply 


u 


3 


W-740i-eng-94 


Rental 


u 


4 


W-740i-eng-95 


Supply 


u 


4 


W-740i-eng-96 


(Number Assigned - 


No further information 


W-740i-eng-97 


Service 


U 


4 


W-740i-eng-98 


Supply 


S 


3 


W-740i-eng-99 


Cons t rue t ion 


R 

U 


3 


W-740i-eng-iOO 


Concess ion 
% 


4 



CONTRACT LIST 



CONTRACT 


TYPE OF 




GROI 


NO. 


CONTRACT 


CLASSIFICATION 


NO 


W-740i-eng-iOi 


Conces s i on 


u 


4 


W-740i-eng-i02 


Concess i on 


u 


4 


W-740i-eng-i03 


Concess i on 


u 


4 


W-7401-eng-i04 


Supply 


R 


3 


W-7401 -eng-i05 


Concess i on 


U 


4 


W-740i-eng-i06 


Concess i on 


U 


4 


W-7401-eng-107 


Concess ion 


U 


4 


W-7401-eng-i08 


Concess ion 


U 


4 


W-740i-eng-109 


Supply 


u 


4 


W-7401-eng-iiO 


Supply 


S 


3 


W-7401 -eng-i 11 


Service 


u 


4 


W-7401-eng-112 


Supply 


u 


4 


W-740i-eng-ii3 


Service 


p 


3 


W-740i-eng-ii4 


Construe t i on 


R 


3 


W-740i-eng-li5 


CPFF 


S 


3 


W-740i-eng-il6 


Supply 


u 


4 


W-740i-eng-ii7 


Supply 


u 


4 


W-740i-eng-ii8 


(Cancpl led ) 






W-7401-eng-ii9 


Conces s i on 


u 


4 


W-740i-eng-120 


Concess i on 


u 


4 


W-740i-eng-i2i 


S\iT>nly 


u 


4 


W-7401-eng-122 


(Cance lied ) 






W-740i-eng-i23 


Supply 


u 


4 


W-740i-eng-i24 


Supply 


11 


4 


W-740i-eng-i2 5 


Supply 


u 


4 


W-7401-eng-126 


Supply 


u 


4 


W-74CH-eng-i27 


University 


s 


1 


W-7401-eng-128 


Supply 


K 


3 


W-740i-eng-i29 


Supply 


u 


4 


W-74Ol-eng-130 


Construct ion 


K 


3 


W-7401 -eng-1 31 


Servi ce 


R 


3 


W-740i-eng-132 


Construct ion 


R 


3 


W-740i-eng-i33 


Sales 


U 


4 


W-740i-eng-i34 


Supply 


U 


4 


W-74CH -eng-13 5 


Service 


s 


3 


W-7401 -eng-1 36 


Supply 


s 


3 


W-7401 -eng-137 


Supply 


s 


3 


W-740i-eng-i38 


Supply 


R 


3 


W-740i-eng-i39 


Supply 


R 


J 


W-740i-eng-i40 


(Cancelled) 






W-7401 -eng-1 41 


(Cancelled) 






W-7401-eng-142 


(Cancelled) 




i 


W-7401-eng-143 


Supply 


R 




W-7401-eng-144 


Supply 


R 


3 


W-7401-eng-145 


Supply 


R 


3 
3 


W-7401 -eng-146 


Service 


R 




W-7401-eng-147 


Const ruction 


R 


3 


W-740i-eng-148 


(Cancelled ) 


U 
U 


4 


W-7401-eng-149 


Supply 




W-7401-eng-l SO 


Supply 


4 



CONTRACT LIST 



CONTRACT 
NO. 



TYPE OF 
CONTRACT 



CLASSIFICATION 



GROUP 
NO. 



W~740l-eng-l 51 


Supply 


U 




4 


W-74CH-eng-i52 


Servi ce 


S 




2 


W-740i-eng-i53 


Supply 


U 




4 


W-740i-eng-l 54 


Supply 


U 




4 


W-740i-eng-i 55 


Supply 


U 




4 


W-7401-eng-l 56 


Serv ice 


S 




2 


W-740i-eng-i57 


Service 


U 




4 


W-740i-eng-i 58 


Serv ice 


U 




4 


W-740i-eng-l 59 


(Cance 1 led) 








W-740i-eng-i60 


Cons t ruct ion 


R 




3 


W-740l-eng-l6l 


(Cancelled) 








W-7401-eng-162 


Supply 


U 




4 


W-7401-eng-i63 


Supply 


U 




4 


W-740i-eng-164 


Cons truct ion 


R 




3 


W-740i-eng-i65 


Service 


R 




3 


W-7401-eng-i66 


Construct ion 


R 




3 


W-740i-eng-i67 


Construct ion 


R 




3 


W-740i-eng-i6 8 


Rental 


U 




4 


W-740i-eng-i69 


(Number Assigned - 


No further 


information 


at 


W-7401-eng-i70 


Service 


U 




4 


W-7401-eng-i71 


Construct ion 


U 




4 


W-740i-eng-i72 


Rental 


R 




3 


W-740i-eng-173 


Supply 


U 




4 


W-740i-eng-174 


Cons truct i on 


R 




3 


W-740i-eng-175 


Supply 


U 




4 


W-740i-eng-176 


Supply 


u 




4 


W-740i-eng-i77 


Construct ion 


R 




3 


W-7401-eng-i78 


Rental 


S 




3 


W-740i-eng-179 


(Not Assigned) 








W-7401-eng-i80 


(Not Assigned) 








W-740i-eng-i81 


(Not Assigned) 








W-740i-eng-i82 


(Not Assigned) " 








W-740i-eng-i83 


(Not Assigned) 








W-7401-eng-i84 


(Not Assigned) 








W-740i-eng-185 


(Not Assigned) 








W-7401-eng-l 86 


(Not Assigned) 








W-740i-eng-187 


(Not Assigned) 








W^740i-eng-188 


(Not Assigned) 








W-740i-eng-189 


(Not Ass igned; 








W-7401-eng-190 


(Not Assigned) 








W-740i-eng-i91 


(Not Assigned) 








W-740i-eng-l92 


(Not Assigned) 








W-740i-eng-i93 


(Not Assigned) 








W-740i-eng-194 


(Not Assigned) 








W-740i-eng-i95 


(Not Assigned) 








W-740i-eng-i96 


(Not Assigned) 








W-740i-eng-197 


(Not Assigned) 








W-740l-eng-i98 


(Not Assigned) 








W-740i-eng-l99 


(Not Assigned) 


U 






W-740i-eng-?00 


Service 


4 





CONTRACT LIST 



CONTRACT TYPE OF 8R0UP 

NO. CONTRACT CLASSIFICATION NO. 



V-740i-eng-20i Rental R 3 

W-740i-eng-202 (Cancelled) 

W-740i-eng-203 Supply R 3 

V-740i-«ng-204 Supply u 4 

V-74Ql-eng-205 Rental R 3 

V-740i-eng-206 Rental R 3 

W-740i-eng-207 (Number Assigned - Ho further information ot this 

V-740i-eng-208 Service S 2 

V-740i-eng-209 Service S 2 

V-740i-eng-2iO Service 8 2 



CONTRACT LIST 



CONTRACT TYPE OF 

NO. CONTRACT CLASSIFICATION 



V-7405-eng-i Supply 9 

V-7405-eng-2 Supply S 

W-7405-eng-3 CPFF S 

V-7405-«ng-4 Supply S 

V-7405-«ng-5 Service 8 

V-7405-eng-6 Supply 8 

V-7405-eng-7 University 8 

W-7405-«na-8 CPFF 8 

V-.7405-<ena-9 Supply 8 

W-7405-«na-iO CPFF 8 

V-7405-eng-ii CPFF 8 

V-7405-eng-i2 Supply 8 

V-7405-eng-i3 Service 8 

W-7405-ena-i4 CPFF 8 

W-7405-eng-iS (Cancelled) 

V-7405-eng-i6 Supply 8 

V-7405-eng-i7 Supply 8 

V-7405-eng-18 Supply S 

W-740S-eng-i9 Supply 8 

V-7405-eng-20 Supply 8 

V-7405-«ng-2i Service 8 

V-7405-eng-22 Service 8 

V-7405-eng-23 CPFF 8 

V-?7405-eng-24 8upply 8 

V-7405-eng-25 CPFF 8 

W-7405-eng-26 Service 8 

V-7405-eng-27 Supply S 

W-7405-eng-28 CPFF 8 

V-7405-eng-29 Supply 8 

W-7405-eng-30 Supply 8 

W-7405-eng-3i Service 8 

W-7405-eng-32 CPFF 8 

W-7405-eng-33 Rental 8 

W-7405-eng-34 CPFF 8 

W-7405-eng-35 Supply S 

W-7405-eng-36 University 8 

W-7405-eng-37 Supply 9 

W-7405-eng-38 Supply 8 

W-740S-eng-39 University S 

W-7405-eng-40 University 8 

W-7405-eng-4i Supply U 

W-7405-eng-42 (Cancelled) 

W-7405-«ng-43 Supply 9 

W-7405-eng-44 Supply 3 

W-7405-eng-45 Supply 8 

W-7405-eng-46 University S 

W-7405-eng-47 Supply S 

W-7405-eng-48 University S 

W-7405-eng-49 University S 

W-7405-eng-50 University S 
t 
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R 
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S 
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U 
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Supply 


S 


3 
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S 


3 
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(Cancelled) 
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U 
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u 


4 
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A 

4 
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4 
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A 
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S 
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U 


A. 
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TT 

U 


A 

4 
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T 


V-7405-eng-±32 


Construct ion 


TT 

U 
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1 
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TT 
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9 


T 

w 
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S 


3 
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s 


3 
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s 


2 
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s 


1 
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s 


2 
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Supply 


s 


2 
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CPFF 


s 


3 
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CONTRACT 
NO. 



TYPE OF 
CONTRACT 



CLASSIFICATION 



GROUP 
NO. 
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W-7405-eng-i63 


(Cancelled) 






W-7405-eng-i64 


(Cancelled ) 






V-7405-eng-i65 


(Cancelled) 






W-740S-eng-i66 


(Cancelled) 






W-7405-eng-i67 


(Cancelled) 






W-7405-eng-i68 


(Cancelled) 






W-7405-eng-i69 


(Cancelled) 






W-7405-eng-i70 


(Cancelled) 






W-7405-eng-i7i 


(Cancelled) 






W-7405-eng-i72 


(Cancelled) 






W-7405-eng-i73 


(Cancelled) 






W-7405-eng-i74 


(Cancelled) 
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s 


1 
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R 


3 
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U 


4 
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R 


J 
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R 


3 
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U 


4 
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U 


4 


W-7405-eng-i82 


Service 


U 


4 


V(-7405-eng-i83 
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U 


4 


W-7405-eng-i84 


(Not Assigned) 






W-7405-eng-i85 


(Not Assigned) 






W-7405-eng-i86 


(Cancelled) 






W-7405-eng-i87 


(Cancelled) 






W-7405-eng-i88 


(Cancelled) 






W-7405-eng-i89 


Construction 


U 


4 


W-7405-eng-i90 


Cons truct ion 


U 


4 


W-7405-eng-i9i 


Cons truct ion 


U 


4 


W-7405-eng-i92 


(Cancelled) 






W-7405-eng-19J 


(Cancelled) 






W-7405-eng-i94 


(Cancelled) 






W-7405-eng-i95 


Construct ion 


U 


4 


W-7405-eng-i96 


(Cancelled ) 






W-7405-eng-i97 


(Cancelled) 






W-7405-eng-i98 


(Cancelled) 






W-7405-eng-i99 


(Cancelled) 






W-7405-eng-200 


(Cancelled) 







CONTRACT LIST 



CONTRACT 
NO. 



TYPE OF 
CONTRACT 



CLASSIFICATION 



GROUP 
NO. 



W-7405-eng-20i Supply 

W-7405-eng-202 (Cancelled) 

W-7405-eng-203 (Cancelled) 

W-7405-eng-204 (Cancelled) 

W-7405-eng-205 (Cancelled) 

W-7405-eng-206 (Cancelled) 

W-7405-eng-207 (Cancelled) 

W-7405-eng-208 (Not Assigned) 

W-7405-eng-209 (Cancelled) 

W-7405-eng-2iO (Not Assigned) 

W-7405-eng-2ii (Not Assigned) 

W-7405-eng-2i2 (Not Assigned) 

W-7405-eng-2i3 (Not Assigned) 

W-7405-eng-2i4 (Not Assigned) 

W-7405-eng-2i5 (Not Assigned) 

W-7405-eng-2i6 (Not Assigned) 

W-7405-eng-2i7 (Not Assigned) 

W-7405-eng-2i8 (Not Assigned) 

W-7405-eng-2i9 (Not Assigned) 

W-7405-eng-220 (Not Assigned) 

W-7405-eng-22i (Not Assigned) 

W-7405-eng-222 (Not Assigned) 

W-7405-eng-223 (Not Assigned) 

W-7405-eng-224 (Not Assigned) 

W-7405-eng-225 (Not Assigned) 

W-7405-eng-226 (Not Assigned) 

W-7405-eng-227 Construction 

W-7405-eng-228 (Number Assigned 

W-7405-eng-229 Supply 

W-7405-eng-230 Supply 

W-7405-eng-23i Construction 

W-7405-eng-232 (Not Assigned) 

W-7405-eng-233 (Not Assigned) 

W-7405-eng-234 (Not Assigned) 

W-7405-eng-235 (Not Assigned) 

W-7405-eng-236 (Not Assigned) 

W-7405-eng-237 (Not Assigned) 

W-7405-eng-238 (Not Assigned) 

W-7405-eng-239 (Not Assigned) 

W-7405-eng-240 (Not Assigned) 

W-7405-eng-24i (Not Assigned) 

W-7405-eng-242 (Not Assigned) 

W-7405-eng-243 (Not Assigned) 

W-7405-eng-244 (Not Assigned) 

W-7405-eng-245 (Not Assigned) 

W-7405-eng-246 (Not Assigned) 

W-7405-eng-247 (Not Assigned) 

W-7405-eng-248 (Not Assigned) 

W-7405-eng-249 (Not Assigned) 

W-7405-eng-250 Supply 



S 3 

No further information at this time) 

S 2 

U 4 

U 4 
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NO. 
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CONTRACT 



CLASSIFICATION 
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NO. 
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W-7405- 
W-7405- 
W-7405- 
W-7405- 
V-7405- 
W-7405- 
W-7405- 
W-7405- 
W-7405- 
V-7405- 
W-7405- 
W-7405- 
W-7405- 
W-7405- 
W-7405- 
W-7405- 
W-7405- 
W-7405- 



-eng' 
-eng^ 
-eng- 
-eng- 
■eng- 
■eng- 
■eng- 
•eng- 
■eng- 
■eng- 
■eng- 
•eng- 
•eng- 
■eng- 
•eng- 
■eng- 
■eng- 
■eng- 
•eng- 
•eng- 
•eng- 
■eng- 
■eng- 
•eng- 
•eng- 
•eng- 
■eng- 
■eng- 
eng- 
eng- 
•eng- 
■eng- 
■eng- 
■eng- 
•eng- 
•eng- 
■eng- 
■eng- 
■eng- 
•eng- 
•eng- 
■eng- 
■eng- 
■eng- 
•eng- 
■eng- 
■eng- 
■eng- 
•eng- 
■eng- 



-30i 
-302 
-303 
-304 
-305 
-306 
-307 
-308 
-309 
-3iO 
-3ii 
-312 
-313 
-314 
-315 
-316 
-317 
-318 
-319 
-320 
-321 
-322 
-323 
-324 
-325 
■326 
-327 
-328 
•329 
■330 
-331 
-332 
-333 
-334 
-335 
-336 
-337 
■338 
-339 
-340 
-341 
-342 
-343 
-344 
-345 
-346 
-347 
-348 
-349 
-350 



(Not 
(Not 
(Not 
(Not 
(Not 
.(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 



Ass igned 
As s i gned 
As s i gned 
Ass igned 
Ass igned 
Ass igned 
As s i gned 
Ass igned 
Ass igned 
Ass igned 
As s i gned 
Ass igned 
Ass igned 
As s i gned 
Ass igned 
As s igned 
Ass igned 
As s i gned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Assigned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass i gned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Abb igned 



CONTRACT LIST 



CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



w- 


7405- 


-eng— 


351 


(Not As s 


i gned ) 


w- 


7405- 


•eng- 


352 


(Not Ass 


i gned ) 


w- 


7405- 


■eng- 


353 


(Not Ass 


i gned ) 


w- 


7405- 


-eng- 


3 54 


(Not Ass 


i gned ) 


w- 


7405- 


-eng- 


355 


(Not Ass 


igned ) 


w- 


7405- 


-eng- 


3 56 


(Not As s 


i gned ) 


w- 


■7405- 


-eng- 


357 


(Not Ass 


igned ) 


w- 


•7405- 


-g ng- 


■358 


(Not Ass 


igned ) 


w- 


-7405- 


-eng- 


•359 


Supply 




w- 


-7405- 


-eng- 


-360 


Un ivers i ty 


w- 


-7405- 


-eng- 


-361 


Supply 




w- 


-7405- 


-eng- 


■362 


Renta 1 




w- 


-7405- 


-eng- 


-363 


(Number 


Ass i gned 


w- 


-7405 


-eng- 


-364 


(Number 


Ass igned 


w- 


-7405 


-eng- 


-365 


(Number 


Ass igned 


w- 


-7405 


-eng- 


-366 


(Number 


Ass i gned 



U 4 

R 1 

U 4 

R 3 
No further information at this time 
No further information at this time 
No further information at this time 
No further information at this time 



CONTRACT LIST 



CONTRACT 



TYPE OF 



GROUP 



NO. 


CONTRACT 


CLASSIFICATION 


NO 


W-7407-eng-i 


Supply 


u 




4 


W-7407-eng-2 


Supply 


s 




3 


W-7407-eng-3 


Supply 


u 




4 


W-7407-eng-4 


Supply 


u 




4 


W-7407-eng-5 


(Cancelled ) 








W-7407-eng-6 


Supply 


s 




3 


W-7407-eng-7 


Supply 


s 




3 


W-7407-eng-8 


Service 


u 




4 


W-7407-eng-9 


Supply 


P, 




3 


W-7407-eng-iO 


Supply 


R 




3 


W-7407-eng-li 


Supply 


s 




3 


W-7407-eng-12 


Supply 


s 




3 


W-7407-eng-i3 


Supply 


p 




3 


W-7407-eng-14 


Supply 


D 

rs 




3 


W— 7407— ena— i 5 


Supply 


s 




3 


W-74<07-eng-i6 


Supply 


u 




4 


W-7407-eng-l7 


Service 


u 




4 


W-7407-eng-i8 


CPFF 


s 




3 


W-7407— eng-i9 


CPFF 


s 




3 


W-7407-eng-20 


Supply 


s 




3 


W-7407-eng-2i 


Supply 


u 




4 


W-7407-eng-22 


Supply 


s 




3 


W— 7407— eng— 23 


Supply 


s 




3 


W— 7407— ena— 24 


Supply 


s 




3 


W— 7407— eng— 2 5 


Service 


s 


inf ormat ion 


2 


W— 7407— eng-26 


(Number Assigned - 


No further 


at 


W-7407-eng-27 


Supply 


s 




3 


W-7407-eng-2 8 


Supply 


s 




3 


W-7407-eng-29 


(Cancelled) 








W-7407-eng-30 


Supply 


u 




4 


W-7407-eng-3i 


Service 


U 




4 


W-7407-eng-32 


Supply 


U 




4 


W-7407-eng-33 


CPFF 


s 




3 


W-7407-eng-34 


Construct ion 


S 




3 


W-7407-eng-3 5 


Supply 


S 




3 


W-74C7-eng-36 


Supply 


s 




3 


W-7407-eng-37 


Supply 


s 




3 


W-7407-eng-38 


Supply 


R 




3 


W-7407-eng-39 


Supply 


S 




3 


W-7407-eng-40 


Supply 


U 




3 


W-7407-©ng-4i 


Supply 


s 




3 


W-7407-eng-42 


(Number Assigned - 


No further 


in forma t i on • 


at 


W-7407-eng-43 


Service 


U 




4 


W-7407-eng-44 


Service 


u 




4 


W-7407-eng-45 


Service 


u 




4 


W-7407-eng-46 


Supply 


s 




3 


W-7407-eng-47 


Supply 


p 




3 


W-7407-eng-48 


CPFF 


s 




3 


W-7407-eny-49 


Supply 


R 




3 


W-7407-engS-SO 


Supply 


c 




3 



this time) 



this time) 



CONTRACT LIST 



CONTRACT 


TYPE OF 




GROU 


NO. 


CONTRACT 


CLASSIFICATION 


NO. 


W— 7407— ena— 51 


Supply 


u 


4 


W-7407-eng-52 


Cons t rue t i on 


c 


3 


W-7407— ena-5 3 


Se rv ice 


u 


4 


W— 7407— en a— ^4 


Supply 


u 


4 


W— / / — n y — ^ ^ 




c 


3 


W— 7407— ena — RA 


Supply 


u 


4 


W— 7407— en a— ^ 7 


Rental 


s 


3 


W— 7407— ena— ^ ft 


Supply 


u 


4 


7407— ena— R Q 


Se rv ice 


u 


4 




SuppIv 


u 


4 


W— 7407— pna- AH 


Renta 1 


u 


4 


W— 7407— pna— A 9 


Supp 1 V 


u 


4 


W— 7407— pna— A t, 


(Cance 1 led ) 






W— 7 407— p n rr— A 4 
yv — / tu / ~~tf 1 1 y u *t 


^ * j 


u 


4 




( Numbe r As s i gned — 


No further information at 


W 7 /i A7_o n rr— A A 
w — / ^u/"cii y — oo 


fNot Ass ianedl 






1.7 *7 /I /■~\ r 7 /-\ t-, /-r / ^7 


f\Ir^+ Aqc i nnoH 1 

^ IN U L A3 O J "JllCVJ. ^ 






w— /4<J7— eng— o b 


f Aq e i' nnoH 1 

^ iN U L noo lyiitrvj.^ 






W— 7407— eng— 6 9 


fvT/v+ Acc i rrnoH ^ 
^ IN U L r\o o iy ucu ) 






W— 7407— eng— / J 








w— 7407- eng— / 1 


^INUL ADD lyilCU ; 






W-7407— eng-72 


f Aqc innoH 1 
^ IN U L r\z> s iy ucu ; 






w— 7407— eng— 73 


fMn+ As^innpdl 

1 IN \J L /A oo i yncu ^ 






w— 7407--eng— /4 


f Wot A^c; i aredl 






w— 74<J/— eng— / b 


Q 1 1 TITl 1 V 


U 


4 


W— 7407— eng— /o 


Q 11 T1T1 1 \7 

ouppiy 


U 


4 


w— 7 4<J/— eng— / / 


ouppiy 


U 


4 


w— 74<J/— eng— / 0 


D UU}J1 y 


U 


4 


W— 7407— eng— 7 V 


Don + n 1 


U 


4 


W— 7 407~ e ng— ■ 80 


Q11 Tin 1 \/ 

u jj }j i y 


U 


4 


w— 74<J/— eng— ol 


Q 1 1 TM~l T V 


U 


4 


W— /4U/-eny-o/ 


u rr x I 


U 


4 


w— 7 4 07 —eng— 00 


Q i i n'n 1 v 


U 


4 


W— / 4^/~Gny-tJ'i 


Qi i fiT-) 1 v 


u 


4 


W— /4U/- eng— ob 


Qn TiTI 1 V 


u 


4 


\-7 «7 yi f~\'7_£i n rr— ft A 


QilDT) 1 V 
\j j- t 


u 


4 


w— / 4vJ/— eng— 0 / 


o \x \f J- y 


u 


4 


W-/4u/-en g— 0 0 


f Mot A^=i ianedl 






W— 7407— eng— tjv 


f KTnt a^<i iant^d 1 

^ ri <J L r\ oo J- y nt'^ > 






w— 7407— eng— vu 


fNot A=isi an ed ) 






w-7407 -eng— 91 


('KTnt Ac.^ i nnpd 1 

^ ri \J L /A oo 1 y lieu ; 






W-7407-eng-92 


(Not Assigned) 






W-7407-eng-93 


(Not Assigned) 






W-7407-eng-94 


(Not Ass igned ) 






W-7407-eng-95 


(Not Assigned) 






W-7407-eng-96 


(Not Assigned) 






W-7407-eng-97 


(Not Assigned) 






W-7407-eng-9& 


(Not Assigned) 






W-7407-eng-99 


(Not Assigned) 






W-7407-eng-lOO 


(Not At;: - : gned ) 







"contract list 



CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



w— 7407— 9itg— lui 


Serv 


i C0 


TI 

u 


W"" / 4u/ - onyiuz 


(Not 


Ada i dnod \ 






(Not 


A « a i anpfi \ 




V— 7J.07— and- 4 04 


(Not 


Ass i gned ) 






(Not 


As s i gned ) 




W— 7407— ena- -4 06. 


(Not 


Ass igtied ) 




W-7407— eng-107 


(Not 


Ass igned ) 




W— 7407— ena— ±08 


(Not 


As s i gned ) 




W— 7407— e n a— -t 09 


(Not 


Ass igned ) 




fl / T\y f wily XI »-» 


(Not 


Ass i gned ) 




W— 7407— ena— i 4. 1 


(Not 


Ass i gned ) 




W— 7407— en a-4. i 1 


(Not 


Ass i gned ) 




it / *t>-/ / *j n y ii<j 


(Not 


Ass i gned ) 






(Not 


Aas i aned 1 




W— 7Ari7—ATi<l— 4 4 ^ 


(Not 


Ass igned ) 




vj *7 >i /^*7 r\ r\ A A A 


(Not 


As s i gned ) 




U T >1 /"N^ a w> /-t J. J *7 

W— 7407—©ng— 11 / 


(Not 


Ass i gned ) 




W— 7407— eng— i l 8 


(Not 


Ass igned ) 




W— 7407— eng— 119 


(Not 


As s i gned ) 




W — / <t\J /-nlly-1 


(Not 


As s i gned ) 




W— 7 APs7— ann- 4 9 4 
w / / *? ii y 111 


(Not 


As s i gned ) 




rY"/4U/-*eny-lZ L 


(Not 


As s igned ) 




W— / *t\jf —wuy i i j 


(Not 


Ass igned ) 




U«7Afl7*ftri cr— 4 0 4 
w™ / ■**** lit 


(Not 


Ass igned) 




W— 7A07— »na— 4 1 5 

tf / "IV / O 1 IV^ X X J 


(Not 


Ass igned) 




W-7407— end— i 26 


Supply 


9 


W— 7407— ena— 1 ? 7 


Service 


U 


W— 7407— ena— 1 28 


(Cancelled) 




W-7407— eng-i 29 


Service 


U 


W— 7 407— ena— i 30 


(Cancelled) 




W-7407-eng-i 3i 


Supply 


S 


W— 7 407— e n a— i 3 2 


Supply 


U 


W-7407-eng-i33 


Service 


S 


W— 7407— eng— 134 


(Not 


Ass igned ) 




W-7407-eng-i35 


Service 


U 


W— 7407— ena— i 36 


(Not 


Ass igned) 






(Not 


Assigned) 




W— 7407-ena— 1 38 


(Not 


Ass igned) 




W— 7407— ena— i 39 


(Not 


Ass i gned ) 




W-7407-eng-i40 


(Not 


Ass igned ) 




W-7407-eng-14i 


(Not 


Ass igned ) 




W-7407-eng-i42 


(Not 


Ass igned ) 




W-7407-eng-i43 


(Not 


Ass igned) 




W-7407-eng-i44 


(Not 


Ass igned) 




W-7407-eng-i45 


(Not 


Ass igned ) 




W-7407~eng-146 


Supply 


C 


W-7407-eng-i47 


(Not 


Ass igned ) 




W-7407-eng-i48 


(Not 


Ass igned ) 




W-7407-eng-i49 


(Not 


Ass igned ) 




W-7407-eng-i50 


(Not 


Ass igned) 





3 



CONTRACT LIST 



CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



W-7407-eng-i5i (Not Assigned) 
W-7407-eng-i 52 (Not Assigned) 

W-7407-eng-i53 University 9 ± 



CONTRACT LIST 



CONTRACT 


TYPE OF 




OR 01 


NO. 


CONTRACT 


CLASSIFICATION 


NO 


W-7409-eng-i 


Supply 


u 


A 


W-7409-eng-2 


Supply 


u 


4 


W-7409-eng-3 


Supply 


u 


4 


W-7409-eng-4 


Rental 


u 


4 


W-7409-eng-5 


Rental 


u 


4 


W-7409-eng>6 


Rental 


u 


4 


W-7409-eng-7 


Supply 


u 


4 


W-7409-eng-8 


Rental 


• u 


4 


W-7409-eng;-9 


Rental 


u 


4 


W-7409-ang-iO 


Rental 


u 


4 


W-7409-eng;-ii 


Rental 


u 


4 


W-7409-eng-i2 


Service 


s 


3 


W-7409-eng-i3 


Supply 


u 


4 


V-7409-eng;-14 


Supply 


u 


4 


W-7409-eng>15 


Construction 


c 


2 


W-7409-eng-i6 


Supply 


u 


4 


W-7409-eng-i7 


Supply 


u 


4 


W-7409-eng-i 8 


Supply 


s 


2 


W-7409-eng-i9 


Supply 


s 


2 


W-7409-eng-20 


Service 


s 


2 


W-7409-e»g-2i 


Service 


u 


4 


V-7409-eng-22 


Supply 


s 


3 


W-7409-eng-23 


CPFF 


s 


3 


W-7409-eng-24 


Supply 


3 


3 


V-7409-eng-25 


(Hot Assigned) 






W-7409-eng-26 


Supply 


u 


4 


W-7409-eng-27 


Supply 


s 


2 


W-7409-eng-28 


Supply 


u 


4 


W-7409-eng-29 


Service 


u 


4 


W-7409-eng-30 


Supply 


u 


4 


W-7409-eng-3i 


Supply 


u 


4 


W-7409-eng-32 


(Not Assigned) 






W-7409-eng-33 


(Not Assigned) 






W-7409-eng-34 


(Not Ass igned ) 






W-7409-eng-35 


(Not Assigned) 






W-7409-eng-36 


(Not Assigned) 






W-7409-eng-37 


(Not Assigned) 






W-7409-eng-38 


(Cancelled ) 






W-7409-eng-39 


Service 


c 


3 


V/-7409-eng-40 


Construct ion 


R 


3 


W-7409-eng-4i 


Supply 


u 


4 


W-7409-eng-42 


Supply 


u 


4 


W-7409-eng-43 


Supply 


u 


4 


W-7409-eng-44 


Rental 


u 


4 


V/-7409-eng-45 


Construct ion 


R 


3 


W-7409-eng-46 


(Not Assigned) 






W-7409-eng-47 


Construct ion 


R 


3 


W-7409-eng-48 


Cons true t i on 


R 


3 


W-7409-eng-49 


(Cancelled ) 






W-7409-eng-*0 


Supply 


U 


4 



CONTRACT LIST 



CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION MO. 



W-7409-eng-Si 


(Cancelled) 






W-7409-eng-52 


CPFF 




S 


3 


W-7409-eng-53 


(Cancelled) 






W-7409-eng-54 


Supply 


U 


4 


W-7409-eng-55 


Supply 


U 


4 


W-7409-eng-56 


Supply 


U 


4 


V-7409-eng-57 


(Not 


Ass igned) 






W-7409-eng-58 


(Not 


Ass igned ) 






W-7409-eng-59 


(Not 


Ass igned) 






W-7409-en?-60 


(Not 


Ass igned) 






W-7409-eng-6i 


(Not 


Ass igned) 






W-7409-eng-62 


(Not 


Ass igned ) 






W-7409-eng-63 


(Not 


Ass igned) 






W-7409-eng-64 


(Not 


As s i gned ) 






W-7409-eng-65 


(Not 


Ass igned) 






W-7409-eng-66 


(Not 


As s i gned ) 






W-7409-eng-67 


(Not 


Ass igned ) 






W-7409-eng-68 


(Not 


Ass igned) 






W-7409-eng-69 


(Not 


Ass igned) 






W-7409-eng-70 


(Not 


Ass igned) 






W-7409-eng-7i 


(Not 


Ass igned) 






W-7409-eng-72 


(Not 


Ass igned) 






V-7409-eng-73 


(Not 


Ass igned) 






W-7409-eng-74 


(Not 


As s i gned ) 






V-7409-eng>75 


Supply 


U 


4 


V-7409-eng-76 


Supply 


U 


4 


W-7409-eng-77 


Supply 


U 


4 


W-7409-eng-78 


Supply 


U 


4 


W-7409-eng-79 


Supply 


U 


A 

4 


V-7409-eng-80 


Supply 


U 


4 


W-7409-eng-8i 


Supply 


U 


4 


W-7409-eng-82 


Supply 


U 


4 


W-7409-eng-83 


Supply 


U 


4 


V-7409-eng-84 


Supply 


U 


4 


W-7409-eng-85 


Supply 


U 


4 


W-7409-eng-86 


Supply 


U 


4 


W-7409-eng-87 


(Not 


Ass igned ) 






W-7409-eng-88 


(Not 


Ass igned) 






W-7409-eng-89 


(Not 


Ass igned ) 






W-7409-eng-90 


(Not 


Ass igned) 






W-7409-eng-9i 


(Not 


Ass igned) 






W-7409-eng-92 


(Not 


Ass igned) 






W-7409-eng-93 


(Not 


Ass igned) 






W-7409-eng-94 


(Not 


Ass igned) 






W-7409-eng-95 


(Not 


Ass igned) 






W-7409-eng-96 


(Not 


Ass igned ) 






W-7409-eng-97 


(Not 


Ass igned) 






W-7409-eng-98 


(Not 


Ass igned) 






W-7409-eng-99 


(Not 


Ass igned) 




information a 


W-7409-eng-iOO 


(Number Asa igned 


- No further 



t this time) 



CONTRACT LIST 



CONTRACT 


TYPE OF 




GRO 


NO. 


CONTRACT 


CLASSIFICATION 


NO 


W— 741 2~ena— i 


CPFF 


s 


3 


tf— 744 i_ona-5 


CPFF 


3 


3 


W /ill o 


CPFF 


s 


3 


W— 744 ?— ena— 4 


CPFF 


s 


3 


W— 744 7— ena— 

W /flli oily 3 


SuddIv 


3 


3 


tf— 744 7— ena— A 


CPFF 


3 


3 


W— 744 9— ana— 7 


SuddIv 


3 


3 


W— 744 7— ena— fl 


CPFF 


3 


3 


tf— 744 7— ana— 0 


Service 


3 


3 


W— 744 7— ena— 4 O 


CPFF 


3 


3 


W— 7412— ena— 11 


SudpIv 


U 


4 


V— 744 7— ena— 4 1 

"/lli Oily Xfc 


SuddIv 


u 


4 


W-741 2— ena— 13 


(Mot Assigned) 






W— 74.4 1— ena— 4 4 

/ tx x, ^ *» ir x » 


(Not Assigned) 






ft""/ 41*, ony 13 


(Not Assianed) 






V— 744 9— ena—H A 


(Not Assigned) 






W— 744 0 -ontl-^ 7 


(Not Assigned) 






W—*7A4 9— Ana— 4 A 

if / x. *»*iy x o 


fNot Assianed) 






W~ /41 /-eng-i y 


fNot Aqa i andd 1 






W— / 41 2"**ny--^u 


f Wot ^ i aned ) 














w— / 41 z-eng-ZA 


CPFF 


3 


3 


w— / 41 z^» n y * o 


CPFF 


3 


3 


W— 744 9— ena— 94 


CPFF 


3 


3 


ij_7^j o_ ana— 9^ 


Service 


3 


3 


w~ /41 /-eny-xo 


fNot Assianed) 






u_7aj o — .ana— 7 7 


SuDT5lv 


3 


3 


w— /41 /*©ng-zo 




R 


3 


W— /41 Z— eng— z V 




U 


4 




aiir\T\l v 


U 


4 


W_*7.A4 0— on a— 

w — /41 Z"«nyo; 


TWot Assianed) 






W— / 41 /-eny-j / 




u 


4 


W— /41 /-©ny-^i 




u 


4 


W— /41Z o^t 




u 


4 


w— /41 /~eny-j 3 


TWot Arr idnfldl 






W— 744 *) — on a— %A 
w — / *t x wny jo 


SuddIv 


s 


3 


W— 744 9— ena— 17 


(Number Asa igned 


- No further information a 


W — / 41 x 11 y — 0 O 


fNot Assianed) 






W— 744 9— ena— "^v 


(Not Assigned) 






" /ilt * 1 y 


(Not Assigned) 






W— 744 9— piin- 44 


(Not Assigned) 






W^.TAif "5— oner— 49 


(Not Assigned) 






W-741 2-eng-43 


(Not Assigned) 






W-741 2-eng-44 


(Not Assigned) 






W-7412-eng-45 


(Not Assigned) 






W-741 2-eng-46 


(Not Assigned) 






W-741 2-eng-47 


CPFF 


S 


3 


W-741 2-eng-48 


(Not Ass igned ) 






W-7412-eng-49 


(Not Ass igned ) 






W-7412-eng-SO 


(Not Ass igned) 







CONTRACT LIST 



CONTRACT TYPE OF GROUP 



NO. 


CONTRACT 


CLASSIFICATION 


NO 


V— 744 9 — en a— m 


(Not 


Ass i gned ) 






W— 744 9— ana- ^9 


(Not 


Ass igned ) 






V— 744 

» /tl* ony 3j 


(Not 


Ass igned ) 






V— 744 0-ftna-^4 
•» — / tl A wiiy j "1 


(Not 


As s igned ) 






W— 744 


INOi 


As s igned ) 






W— 744 


(Not 


Ass igned ) 






V— 744 9 — en a— ^7 


(NOl 


Ass igned ) 






w— / — wny d o 


(Not 


Ass igned ) 






w— / 41 z— ©ny— d y 


(Not 


Ass igned ) 






w— /41 Z ® n 9 OU 


(Not 


Ass igned ) 






w— / 41 z-sny-oi 


(Not 


Ass igned) 






W— 7Ai o —on rr— A 0 
w— / «ti ^-«ny*o z 


(Not 


Ass igned) 








(Not 


Ass igned) 






W— 744 9— ftna— A4 


(Not 


Ass igned ) 






w— / 41 z— © ny— o y 


(Not 


Ass igned) 








(Not 


Ass igned) 






w— / 41 z © ny— o / 


CPFF 




s 


3 


/41 4"wny"00 


Service 


s 


3 


W_ 744 0-flnfl-AO 
w— / 41 i"«iiyo7 


(Not 


Ass igned) 






W_*74J O.ona-7n 
W— / 41 z ** *iy / w 


(Not 


Ass igned) 






w— / 41 z wny— / 1 


(Not 


Ass igned) 






w— 741 2— ©ny— /2 


(Not 


Ass igned) 






W—7412— ©ny— / i 


(Not 


Ass igned ) 






W— 741 2" ©ny— /4 


(Not 


Ass igned) 






W— 741 2— ©ny— / b 


Supply 


u 


4 


U *1 A A "\ ****** ^ d. 

W— /41 2— ©ny— /o 


Supply 


u 


4 


W— 74 1 2 — © n g— 7 7 


Supply 


u 


4 


W— 7 41 2 — ©n y — / o 


Supply 


u 


4 


W— / 41 Z— 0 ny— /y 


Supply 


u 


4 


W— /41 Z —ofiy — Ov 


Supply 


u 


4 


W— /41 Z — wny— oi 


Supply 


u 


4 


W— / 41 Z — oily— O Z 


Supply 


u 


4 


w— / *»1 l wny— o j 


Supply 


u 


4 


u_7^j 0— onrr- A4 


Supply 


u 


4 


W— 744 ^-ena-AS 

ff /tit w -J 


(Not 


Ass igned ) 






W— 744 9 — ena- flA 

" /lit "iiy tJ vj 


Supply 


u 


4 


W— 744 9— ena— fl7 


Supply 


u 


4 


W— 744 9— .ana— AA 
if — / tit ony oo 


Supply 


u 


4 


U.7AJ 9— onrr— AO 
w— / hi Z —wny oy 


(Not 


Ass igned ) 






n — /Hi"oiiy 7v 


(Not 


Ass igned ) 






W— 744 9— ena— 94 

« /tit °" 3 7 1 


(Not 


Ass igned ) 






W-74i2-eng-92 


(Not 


A3 s igned ) 






W-7412-eng-93 


(Not 


Ass igned ) 






W-74i2-eng-94 


(Not 


Ass igned ) 






W-74i2-eng-95 


(Not 


Ass igned) 






W-74i2-eng-96 


(Not 


As3 igned) 






W-74i2-eng-97 


(Not 


Ass igned ) 






W-74i2-eng-98 


(Not 


Ass igned ) 






W-74i2-eng-99 


(Not 


Ass igned ) 






W-74i2-eng-400 


(Not 


Ass igned ) 







CONTRACT LIST 



CONTRACT 
NO. 



TYPE OF 
CONTRACT 



CLASSIFICATION 



GROUP 
NO. 



W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 
W-7412- 



•eng- 
•eng- 
■eng- 
•eng- 
■eng- 
■eng- 
■eng- 
■eng- 
■eng- 
•eng- 
■eng- 
■eng- 
•eng- 
•eng- 
•eng- 
•eng- 
•eng- 
■eng- 
•eng- 
■eng- 
•eng- 
■eng- 
•eng- 
■eng- 
■eng- 
•eng- 
•eng- 
•eng- 
•eng- 
•eng- 
■eng- 
■eng- 
-eng- 
-eng- 
-eng- 
-eng- 
■eng- 
■eng- 
■eng- 
•eng- 
-eng- 
-eng- 
■eng- 
-eng- 
■eng- 
-eng- 
-eng- 
■eng- 
■eng- 
■eng- 



-iOi 
-102 
•103 
■104 
■105 
-i06 
-107 
-108 
-i09 
-iiO 
-ill 
•112 
-113 
-114 
■115 
-116 
-117 
-118 
-119 
■120 
-121 
-122 
-123 
-124 
-125 
-126 
-127 
-128 
-129 
-130 
-131 
-132 
-1.J3 
-134 
-135 
-136 
-137 
-138 
-139 
-140 
-141 
-142 
-143 
-144 
-145 
-146 
-147 
-148 
-149 
-150 



Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass i gned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass igned 
Ass i gned 
Ass igned 
Ass igned 
Ass igned 



(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
(Not 
Service 
Service 
Service 
Supply 
Rental 

(Number Assigned 
Sales 

(Number Assigned 
Sa les 
Service 
Service 

(Not Assigned) 
Ass igned ) 
Ass i gned ) 
Ass igned ) 
Ass igned ) 
Ass i gned ) 
(Not Assigned) 
(Not Assigned) 
Ass igned ) 
Ass igned ) 
Ass i gned ) 
Ass i gned ) 
Ass i gned ) 
Ass igned ) 



(Not 
(Not 
(Not 
(Not 
(Not 



(Not 
(Not 
(Not 
(Not 
(Not 
(Not 



U 
U 
U 
S 
U 



4 
4 
4 
3 
4 



No further information at this time) 

U 4 

No further information at this time) 

U 4 

U 4 

U 4 



CONTRACT LIST 



CONTRACT 
NO. 



TYPE OF 
CONTRACT 



CLASSIFICATION 



GROUP 
NO. 



W-74i2-eng-i5i CPFF 3 3 

V-74i2-eng-iS2 Supply R 3 

W-7412-eng-i53 Supply R 3 

W-74i2-eng-i54 Service U 4 

W-74i2-eng-i55 Supply S 2 

V-74i2-eng-i56 Rental S 3 

V-7412-eng-i57 Supply 3 2 

V-7412-eng-158 (Not Assigned) 

W-7412-eng-159 Supply S 2 

V*-74i2-eng-i60 Supply S 2 

V-7412-eng-i6i Supply 3 3 



CONTRACT LIST 



CONTRACT TYPE OF GROUP 





NO. 


CONTRACT 


CLASSIFICATION 


NO 


W— 744 


5— ©n<j— i 


Cons truct i on 


R 


3 


W-74 4 

** it. 




Cons t rue t i on 


R 


3 


W— 744 




Pnnft t Tiic t ion 


R 


3 


w— / 4; 




\*\Jl\o L 1 Li L 1 \Jll 


R 


3 


w— 74: 


, 5— GXig— 5 




R 


3 


w— / 


, D *» ny O 


f'on fl+Ttietion 

V^UIID Li Uv b 1 vil 


R 


3 


w— / ^3 


j 0 iiy— / 


f'onfl trnct i on 


R 


3 


W— / ^3 


CivA n er— A 


Cons t rue t i on 


R 


3 


W— / ^3 


3— 011 y — t 


Cons true t i on 


R 


3 


W— 744 


. j ™ * i y 1 w 


Cons t rue t i on 


u 


4 


W— 744 
w— / rr3 




Cons true t i on 


R 


3 


W— 744 




Cons t rue t i on 


R 


3 


W-744 


. 5— ©ng— i 3 


Cons true t i on 


R 


3 


W— 744 




Cons true t i on 


R 


3 


W— 744 


. 3 « 11 » 1 


Construct ion 


R 


3 


W— 744 
w— / 


oner— 4 A 


Cons true t i on 


R 


3 


W— 74.4 


^— And— A 7 


Cons t rue t i on 


R 


3 


W— 744 
w— / 


C_oner— 4 A 


Cons t rue t i on 


R 


3 


W—744 
w— / ^3 


t*— ift n rr— 4 O 


Cons truct i on 


R 


3 


W—744 
w— / ^3 


Q— 0 n er— 9fi 
3 0 11 y "iw 




U 


4 


W_744 
W— / ^3 




u u ^ ^ 2 


R 


3 


W—744 


5— ©nc/— 22 


TTti ivqtq i + v 


s 


i 


V— 744 
W— / ^3 


. j — **iiy"" i 0 


SutidIv 


S 


3 


W— 744 
W— / ^3 




SutjdIv 

*J V* J^/ ^ £ 


U 


4 


W—744 
W — / t . 


oner— 9 ^ 


SuddIv 


U 


4 


W—744 


5— ©ncj— 26 


SuddIv 


U 


4 


W— 744 

w / ti 


5—© n cj— 2 7 


Se rvice 


U 


4 


W— 744 
W— / ^! 




f Cance 1 led ) 






W—744 
W— / ^3 


on (7— ") O 


(Not Assigned) 






W— 744 
w / tz 




Service 


U 


4 


W— 744 

w— f t3 




Service 


U 


4 


W— 744 




Service 


R 


3 


W_7 44 
w— / ^3 




SllT5T5 lv 


U 


4 


V— 744 

~ / ^3 


oner— \A 


SuDT)lv 


R 


3 


V— 744 

"— / t . 


. j *s * i y j 




R 


3 


W— 744 

" / ^3 


Q— on rr— "V A 


SutddIv 

kril ** ^* r I 


R 


3 


W—74 4 
w— / H , 


5— .©ncj— 37 


Supply 


S 


2 


W— 744 


c_@na— ^ 8 


Supply 

** it r I 


R 


3 


W-744 


l 5— ©ng— 39 


Supply 


R 


2 


If *™ / "X . 


^— oner— 4.0 

1 j oily T\y 


Supply 


R 


3 


W-744 


L 5-eng-4i 


Supply 


R 


3 


W-744 


LS-eng-42 


(Cancelled) 






W-744 


.5-eng-43 


Supply 


R 


3 


W-744 


. 5-eng-44 


Supply 


S 


3 


W-744 


L 5-ang-45 


(Not Assigned) 






W-744 


L 5-eng-46 


(Cancelled) 






W-744 


L5-eng-47 


Cons truct ion 


R 


3 


W-744 


L5-eng-48 


Construct ion 


R 


3 


W-744 


L5-eng-49 


Construct ion 


R 


3 


W-744 


L 5-eng-SO 

r 


Cons true t ion 


R 


3 



CONTRACT LIST 



CONTRACT 
NO. 



TYPE OF 
CONTRACT 



CLASSIFICATION 



GROUP 
NO. 



w- 


74i5 


-eng- 


51 


Construct ion 


w- 


7415 


-eng- 


52 


Construct ion 


w- 


7415 


-eng- 


53 


(Not 


Ass y 


gned 


w- 


7415 


-eng- 


54 


(Not 


Ass ] 


gned 


W-7415- 


-eng- 


55 


(Not 


Ass : 


.gned 


W- 


7415 


-eng- 


56 


(Not 


Ass ] 


gned 


W- 


7415 


-eng- 


57 


(Not 


Ass i 


gned 


W- 


7415 


-eng- 


58 


(Not 


Ass i 


gned 


W- 


7415 


-eng- 


59 


(Not 


Ass ] 


Lgned 


w- 


7415 


-eng- 


60 


(Not 


Ass 1 


gned 


w- 


7415 


-eng- 


61 


(Not 


Ass ] 


gned 


W-7415 


-eng- 


62 


(Not 


Ass i 


gned 


W- 


7415 


-eng- 


63 


(Not 


Ass i 


gned 


W- 


7415 


-eng- 


64 


(Not 


Ass ] 


gned 


V- 


7415 


-eng- 


65 


(Not 


Ass i 


gned 


V- 


7415 


-eng- 


66 


(Not 


Ass : 


gned 


V- 


7415 


-eng- 


67 


(Not 


Ass i 


gned 


W- 


7415 


-eng- 


68 


(Not 


Ass i 


gned 


w- 


7415 


-eng- 


69 


(Not 


Ass i 


gned 


W-741 5 


-eng- 


70 


(Not 


Ass i 


gned 


W- 


7415 


-eng- 


71 


(Not 


Ass i 


gned 


w- 


7415 


-eng- 


72 


(Not 


Ass : 


gned 


w- 


7415 


-eng- 


73 


(Not 


Ass l 


gned 


w- 


7415 


-eng- 


74 


(Not 


Ass i 


gned 


V-741 5 


-eng- 


75 


Cons 


truct 


ion 


W- 


7415 


-eng- 


76 


(Not 


Ass 1 


gned 


W- 


7415 


-eng- 


77 


(Not 


Ass ] 


gned 


w- 


7415 


-eng- 


■78 


(Not 


Ass j 


gned 


w- 


■7415 


-eng- 


■79 


(Not 


Ass ] 


gned 


w- 


•7415 


-eng- 


80 


(Not 


Ass i 


gned 


w- 


■7415 


-eng- 


81 


(Not 


Ass i 


gned 


w- 


■7415 


-eng- 


82 


(Not 


Ass i 


gned 


w- 


7415 


-eng- 


83 


CPFF 






w- 


7415 


-eng- 


84 


(Not 


Ass i 


gned 


w- 


7415 


-eng- 


85 


(Not 


Ass i 


gned 


w- 


7415 


-eng- 


86 


(Not 


Ass i 


gned 


w- 


•7415 


-eng- 


87 


(Not 


Ass i 


gned 


w- 


•7415 


-eng- 


33 


(Not 


Ass i 


gned 


w- 


7415 


-ang- 


89 


(Not 


Ass 1 


gned 


W-741S 


-eng- 


90 


(Not 


Ass i 


gned 


W- 


•7415 


-eng- 


91 


(Not 


Ass i 


gned 


W- 


■7415 


-eng- 


92 


(Not 


Ass i 


gned 


W- 


7415 


-eng- 


93 


(Not 


Ass i 


gned 


W- 


7415 


-eng- 


94 


(Not 


Ass i 


gned 


w- 


•7415 


-eng- 


95 


(Not 


Ass i 


gned 


w- 


7415 


-eng- 


96 


(Not 


Ass i 


gned 


w- 


•7415 


-eng- 


97 


(Not 


Ass i 


gned 


w- 


7415 


-eng- 


98 


(Not 


Ass i 


gned 


w- 


741 5 


-eng- 


•99 


(Not 


Ass i 


gned 


w- 


7415 


-eng- 


100 


(Not 


Ass i 


gned 



R 
R 



CONTRACT LIST 



CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



W-7415-eng-iOi (Not Assigned) 

W-74i5-eng-i02 (Not Assigned) 

W-7415-eng-iOS (Not Assigned) 

W-74i5-eng-lC4 Construction R 3 

W-7415-eng-iOS Construction R i 



CONTRACT LIST 



CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



W-741 8-eng-i 


Construct i on 


R 


3 


W-741 8-eng-2 


Supply 


R 


3 


W-741 8-eng-3 


Supply 


R 


3 


W-741 8-eng-4 


Supply 


R 


3 


W-7418-eng-S 


CPFF 




U 


3 


W-741 8-eng-6 


CPFF 




U 


3 


W-741 1, ang-7 


Construct ion 


R 


3 


W-741 8-eng-8 


Rental 


R 


3 


W-741 8-eng-o 


Cons truct ion 


R 


3 


W-7418-eng-iO 


Cons true t ion 


U 


4 


W-74i8-eng-ii 


Supply 


U 


4 


W-74l8-eng-12 


Supply 


U 


4 


W-7418-eng-13 


Service 


S 


3 


W-741 8-eng-14 


Supply 


S 


3 


W-7418-eng-15 


Supply 


U 


4 


W-74i8-eng-i6 


Supply 


U 


4 


W-7418-eng-17 


Supply 


U 


4 


W-74i8-eng-18 


Supply 


3 


3 


W-7418-eng-19 


Supply 


U 


4 


W-741 8-eng-20 


(Not 


Ass igned) 






W-74i8-eng-2i 


(Not 


Ass igned ) 






W-7418-eng-22 


(Not 


Ass igned ) 






W-7418-eng-23 


(Not 


Ass igned) 






W-741 8-eng-24 


(Not 


Ass igned ) 






W-741 8-eng-25 


(Not 


Assigned) 






W-741 8-eng-26 


(Not 


Ass igned ) 






W-7418-eng-27 


(Not 


Ass igned ) 






W-7418-eng-28 


(Not 


Ass igned) 






W-7418-eng-29 


(Not 


Ass igned ) 






W-741 8-eng-30 


(Not 


Ass igned) 






W-741 8-©ng-31 


(Not 


Ass igned ) 






W-741 8-eng-32 


(Not 


Ass igned ) 






W-741 8-eng-33 


(Not 


Ass igned) 






W-741 8-eng-34 


(Not 


Ass igned) 






W-7418-eng-35 


(Not 


Ass igned) 






W-741 8-eng-36 


(Not 


Ass igned) 






W-7418-eng-37 


(Not 


Ass igned) 






W-7418-eng-38 


(Not 


Ass igned) 






W-741 8-eng-39 


Cons truct ion 


R 


3 


W-741 8-eng-40 


Supply 


C 


3 


W-741 8-eng-41 


Supply 


S 


3 


W-741 8-eng-42 


Supply 


R 


3 


W-741 8-eng-43 


(Not 


Ass igned) 






W-741 8-eng-44 


(Not 


Ass igned) 






W-7418-eng-45 


(Not 


Ass igned) 






W-7418-eng-46 


(Not 


Ass igned) 






W-741 8-eng-47 


(Not 


Ass igned) 






W-7418-eng-48 


(Not 


Ass igned ) 






W-741 8-eng-49 


(Not 


Ass igned ) 






W-7418-eng-50 


Supply 


S 

• 


3 



CONTRACT LIST 



CONTRACT 



TYPE OF 



GROUP 



NO. 


CONTRACT 


CLASSIFICATION 


HO. 


W— 741 8— eng— 51 


Supply 


S 




T 

J 


W-741 8-eng-52 


Supply 


R 




3 


W-741 8-eng- 53 


Supply 


S 




3 


W-74i8-eng-54 


Supply 


S 




3 


W-7418-eng-55 


Supply 


u 




4 


W-741 8-eng-56 


Supply 


u 




4 


W-74i8-eng-57 


Supply 


s 




3 


W-741 8-eng-58 


Service 


u 




4 


W-741 8-eng- 5 9 


Service 


u 




4 


W-741 8-eng-60 


Service 


R 




0 


W— 741 8— ena— 61 


SudpIv 


D 




3 


W— 744 A— ena— h *)• 


(Not Assigned) 








W— 744 A— ena— 6 \ 


(Not Assigned) 








W— 744 A— ena— A 4 


(Not Assigned) 








W— 741 8— eng-o 5 


LOIla L I UC L ion 


R 






W— 741 8— eng— 66 


LOJIO LiUC L lUIl 


D 
t\ 




3 


W— / 41 o ony-o / 


Pnns t r uc t i on 


D 
t\ 




3 


W— 7 a J fl— onrr— Aft 
W— / 41 o ts Ay — o o 


Cons t r uc t i on 


n 
IS 




3 


W— 741 8— eng— 6 V 


(~^r\r\ o + r no t 1 nn 


D 

t\ 




3 


w— / 41 o e n y— / v^j 


Qii nn 1 V 






2 




Cons t rue t i on 


D 
I\ 




3 


W— 741 o— eng— / z 


Cons t rue t i on 






3 


\j 'i a a q . /-> t-> rr— 7 A 
W— / 41 0—»ny — / j 


SuddIv 


n 

\^ 




3 


IT— 7A<< fl-flnfi-74 

o f uy— / *t 


Supply 


n 


inf or mat ion 


3 


W— 744 ft— ana— 7^ 
w— / 41 o*^ 11 y /j 


(Number Assigned — 


No further 


at 


W— 744 ft— ena— 76 


(Number Assigned - 


Mo further 


i n f or ma t i on 


at 


W— 7A4 ft— ona— 77 


Supply 


TT 




4 


V— 744 A— ena— 78 


(Not Assigned) 








U/— 7A4 ft— «n a— 7 O 
w — / *ti. o— o 1 1 y / t 


(Number Assigned — 


W U 1 H i L lie 1 


i n f oTmfl t i on 


at 


W— 744 A— ena— AO 


SuppIv 


TT 
u 




4 


W— 744 A— ena— A4 


Supply 


u 




4 


W— 744 A— ena— 87 


(Not Assigned) 








W— 741 8— ena— 83 


(Not Assigned) 








W— 7418— eng— 84 


Supply 


u 




4 


W-741 8— eng-85 


Supply 


u 




4 


W— 741 ft— ena— 86 


Service 


Tt 
u 




4 


W— 744 fl— ena— 87 


Supply 


n 




4 


\i—H AA A— ena— ftfl 


Supply 


Tt 
u 




4 


A— ana— AO 


Rent a 1 


Tt 
U 




4 


u_7a< A— on n 

w — / o —wii y— tw 


Ren ta 1 


TT 
U 




4 




(Not Assigned) 








W-7418-eng-92 


(Not Assigned) 








W-7418-eng-93 


(Not Assigned) 








W-741 8-eng-94 


(Not Assigned) 








W-741 8-eng-95 


(Not Assigned) 








W-7418-eng-96 


(Not Ass igned ) 








W-741 8-eng-97 


(Not Assigned) 








W-7418-eng-98 


(Not Assigned) 








W-741 8-eng-99 


(Not Assigned) 








W-741 8-eng-lO0 


Supply 


u 




4 



CONTRACT LIST 



CONTRACT 



TYPE OF 



NO. 


CONTRACT 


CLASS IF 


W-74i 8-eng-lOi 


(Not 


Abb igned) 




W-741 8-eng-102 


Construct ion 


R 


W-741 8-eng-103 


CPFF 




3 


W-741 8-eng-i04 


Construct ion 


R 


W-741 8-eng-i05 


Cons true t ion 


R 


W-741 8-eng-i06 


Supply 


3 


W-741 8-eng-107 


f Not 


A ft it i frit Oft \ 

AD D x yiivu J 




W-741 8-eng- 108 


(Not 


An a i on aH 1 




W-741 8-eng-i09 


(Hot 


Asa i cm qc\ 1 




W-741 8-eng-iiO 


('Mot 


A a m l l 

asp lynoQ j 




W-7418-eng-iii 


f Mr»t 


ado lynBQ ) 




W-741 8-eng-i 12 


f ff of 


Asa 1 1 




W-7418-en?-li3 


CNnt 


Aaa i rrn or) ^ 




W-741 8-eng.-4.14 




Ama a i 

ABS lynou ) 




W-741 8-eng-i 15 




ass lynea j 




W-741 8-eng-i 16 


f M^t 

1 nut 


as s l y nea j 




W-741 8— «na— 117 




ass lynea j 




W— 741 fl— ena— 1 1 8 


(MOT 


As 8 l Qnod ) 






iwot 


Ass i gned ) 




W— 741 fl— ena— 1 20 


[MOI 


AS S- 1 ynea J 




W— 744 8— ena— 121 


\ NOT 


AS S 1 yXIGQ. ) 




W-741 8— ena— 122 


f Mot 


Aaa i smafl 1 
AS B 1 y Il&vL ^ 




W— 741 8— ena— 1 23 


I WOT 


as a l ynsu j 




W-741 8-eng— 124 


( Mrtt 


as s lyneu j 




W-7418-eng-125 




Aaa i /"t n o *H 1 
ads iy IIOU^ 




W-741 8-eng-l 26 




as s i y n»ci ) 




W-741 8-eng-l 27 


(Mnt 


Aaa i riTtOrl \ 
, AO o lyiiou/ 




W-7418-eng-128 


(Mnt 


Aaa i rrmarl 1 




W-7418-eng-i29 


(Not 


Aa a i rrnsd 1 




W-741 8-eng-130 


( M nt 


A a a i em aH ^ 
ADO x ytivu ) 




W-741 8-eng-l 31 




Aaa i nn ar^ 1 
AO s i yiiou ^ 




W-741 8-eng-132 


f Mot 


a ft a i nnoH 1 

AD O 1^ IlOU ) 




W-741 8-eng-l33 


CMnt 


Aaa i rrn oH 1 
ad a x yiiovA ^ 




W-741 8-eng-l 34 


(Not 


Ass igned) 




W-741 8— eng— 135 


(Not 


Ass igned) 




W-741 8-eng-l 36 


(Not 


Asa igned) 




W-7418-eng-i 37 


(Not 


Ass igned) 




W-741 8-eng-l 3 8 


(Not 


Ass igned ) 




W— 741 8— eng— 139 


(Not 


Ass igned) 




W-741 8— eng-rl40 


(Not 


A3 s igned) 




W-741 8-eng-141 


(Not 


Ass igned) 




W-741 8-eng-i42 


(Not 


Ass igned) 




W-7418-eng-143 


(Not 


Ass igned) 




W-741 8-eng-144 


(Not 


Ass igned) 




W-741 8-eng-145 


(Not 


Ass igned) 




W-741 8-eng-i 46 


(Not 


Ass igned) 




W-741 8-eng-i47 


(Not 


Ass i gned ) 




W-74i8-eng-i48 


(Not 


As s igned ) 




W-74i8-eng-i49 


(Not 


Ass igned ) 




W-741 8-eng-i 50 


(Nat 


Ass igned) 





6R0UP 
NO. 



3 
3 
3 
3 
2 



CONTRACT LIST 



CONTRACT 
NO. 



TYPE OF 
CONTRACT 



CLASSIFICATION 



GROUP 
NO. 



V-7418- 
W-7418- 
V-7418- 
V-7418- 
V-7418- 
W-7418- 
V-7418- 
W-741 8- 
V-7418- 
V-741 8- 
V-7418- 
W-741 8- 
V-7418- 



■eng- 
■eng- 
•eng- 
•eng- 
■eng- 
•eng- 
■eng- 
■eng- 
•eng- 
•eng- 
•eng- 
•eng- 
•eng- 



-151 (Not Assigned) 

-152 (Not Assigned) 

-153 (Not Assigned) 

-154 (Not Assigned) 

-155 (Not Assigned) 

■156 Construction 

■157 Construction 

-158 Construction 

-159 Construction 

-160 Construction 

-161 Construction 

-162 Construction 

-163 (Number Assigned 



R 
R 
R 
R 
R 
R 
R 



3 
3 
3 
3 
3 
3 
3 



- No further information at this time) 



CONTRACT LIST 



CONTRACT 
NO. 



TYPE OF 
CONTRACT 



CLASSIFICATION 



GROUP 
NO. 



W-7421- 
W-7421- 
W-7424.- 
W-7421- 
W-7421- 
W-7421- 
W-7421- 
W-7421- 
W-7421- 
W-7421- 
W-742i- 
W-742i- 
W-7421- 
W-742i- 
W-7421- 
W-742i- 
W-7421- 
W-7421- 
W-7424.- 
W-742i- 
W-742i- 
W-742i- 
W-7421- 
W-7424.- 
W-742i- 
W-742i- 
V-7421- 
W-742i- 
W-742i- 
W-742i- 
W-742i- 
V-7421- 
W-7421- 
W-7421- 
W-742i- 
W-7421- 
W-742i- 
W-7421- 
W-7421- 
W-7421- 
W-7421- 
W-7421- 
W-7421- 
W-7421- 
W-7421- 
W-7421- 
W-742i- 
W-7421- 
W-7421- 
W-7421- 



eng-i 


Cons true t ion 


R 


3 


eng— 2 


Cons true t ion 


U 


4 


eng-3 


Construct ion 


R 


3 


eng-4 


Construct ion 


R 


3 


eng-5 


Construct ion 


R 


3 


eng— 6 


Cons truct ion 


R 


3 


eng-7 


Construction 


R 


3 


eng-3 


Construct ion 


R 


3 


eng-9 


(Cancelled) 






eng-iO 


(Not 


Ass igned ) 






eng-ii 


CPFF 




S 


3 


eng-12 


Supply 


3 


3 


eng-13 


Supply 


3 


3 


eng-i4 


Supply 


R 


3 


eng-i5 


Supply 


U 


4 


eng— i6 


Service 


S 


2 


eng-i7 


Service 


3 


2 


eng— i 8 


Service 


U 


4 


eng— i 9 


Supply 


R 


3 


eng— 20 


(Not 


Ass igned) 






eng— 21 


(Not 


Ass igned ) 






eng— 22 


(Not 


Ass igned) 






eng— 23 


(Not 


Ass igned ) 






eng— 24 


(Not 


Ass igned ) 






■eng-25 


(Not 


Ass igned) 






eng— 26 


(Not 


Ass igned) 






eng-27 


(Not 


Ass igned) 






eng-28 


(Not 


Ass igned ) 






■eng-29 


(Not 


Aas i gned ) 






■eng-30 


(Not 


Ass igned) 






■eng-31 


(Not 


Ass igned ) 






eng-32 


(Not 


Ass igned ) 






eng-33 


(Not 


Ass igned ) 






■eng-34 


(Not 


Ass igned) 






eng-35 


(Not 


Ass igned) 






•eng-36 


(Not 


Ass igned) 






eng-37 


Cons t ruct ion 


R 


3 


eng-38 


Construction 


R 


3 


eng-39 


Cons truct i on 


R 


3 


eng— 40 


(Not 


Ass igned ) 






eng-4i 


(Not 


Ass igned ) 






eng-42 


(Not 


Ass igned ) 






eng-43 


(Not 


Ass igned ) 






•eng— 44 


(Not 


Ass igned ) 






■eng-4S 


(Not 


Ass igned ) 






eng-46 


(Not 


Ass igned) 






•eng-47 


(Not 


Assigned) 






eng-48 


(Not 


Ass igned ) 






eng-49 


(Not 


Ass igned ) 






■eng-50 


(Not 


Ass igned ) 







CONTRACT LIST 



CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



W-742i-eng-5i 


(Not 


Assigned) 


V-742i-eng-52 


(Not 


Ass igned) 


V-742i-eng-53 


(Not 


Ass igned) 


W-742i-eng-54 


(Not 


Ass igned) 


W-742i-eng-55 


(Not 


Ass igned) 


W-742i-eng-S6 


(Not 


Ass igned) 


W-742i-©ng-57 


(Not 


Ass igned) 


W-742i-eng-58 


(Not 


Ass igned) 


W-742i-eng-59 


(Not 


Ass igned ) 


W-742i-eng-60 


(Not 


As s i gned ) 


V-742i-eng-6i 


(Not 


Ass igned) 


W-742i-eng-62 


(Not 


Ass igned ) 


V-742i-eng-63 


(Not 


Ass igned) 


W-742i-eng-64 


(Not 


Ass igned) 


W-742i-eng-65 


(Not 


Ass igned) 


W-742i-eng-66 


(Not 


Ass igned) 


W-742i-eng-67 


(Not 


Ass igned) 


W-742i-eng-68 


(Not 


Ass igned) 


W-742i-eng-69 


(Not 


Ass igned ) 


W-742i-eng-70 


(Not 


Ass igned) 


W-742i-eng-7i 


(Not 


As s igned) 


W-742i-eng-72 


(Not 


Ass igned) 


V-742i-eng-73 


(Not 


Assigned) 


W-742i-eng-74 


(Not 


Ass igned ) 


W-742i-eng-75 


(Not 


Ass igned) 


W-742i-eng-76 


(Not 


As s i gned ) 


W-742i-eng-77 


(Not 


As s i gned ) 


W-742i-eng-78 


(Not 


Ass igned ) 


W-742i-eng-79 


(Not 


Ass igned ) 


W-742i-eng-aO 


(Not 


Ass igned ) 


W-742i-eng-8i 


(Not 


Ass igned) 


W-742i-eng-82 


(Not 


Ass igned ) 


W-742i-eng-83 


(Not 


Ass igned ) 


W-742i-eng-84 


(Not 


Ass igned ) 


W-742i-eng-85 


(Not 


Ass igned) 


W-742i-eng-86 


(Not 


Ass igned) 


W-742i-eng-87 


(Not 


Ass igned) 


W-742i-eng-88 


(Not 


A3 a igned ) 


W-742i-eng-89 


(Not 


Assigned) 


W-742i-eng-90 


(Not 


Ass igned ) 


W-742i-eng-9i 


(Not 


Ass igned) 


W-742i-eng-92 


(Not 


Ass igned ) 


W-742i-eng-93 


(Not 


Assigned) 


W-742i-eng-94 


(Not 


Ass igned) 


W-742i-eng-95 


(Not 


As s igned ) 


W-742i-eng-96 


(Not 


Ass igned ) 


W-742i-eng-97 


(Not 


Assigned) 


W-742i-eng-98 


(Not 


Ass igned ) 


W-742i-eng-99 


(Not 


Ass igned ) 


W-742i-eng-iOO 


(Not 


Ass igned ) 



CONTRACT LIST 



CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



V-7421-eng-iOl 
W-742i-eng-i02 
W-742i-eng-iOJ 
W-742i-eng-i04 
W-742i-eng-i05 
W-742i-eng-i06 
W-742i-eng-i07 
W-742i-eng-108 
W-742i-eng-i09 
W-742i-eng-liO 
W-742i-eng-iii 
W-742i-eng-li2 
W-742i-eng-ii3 
W-7421-eng-ii4 
W-742i-sng-ii5 
W-742i-eng-il6 
W-742i-eng-ii7 
W-742i-eng-ii8 
W-742i-eng-ii9 



(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Ass igned ) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 
CPFF 



CONTRACT LIST 



CONTRACT TYPE OF GROUP 



NO. 


CONTRACT 


CLASSIFICATION 


NO. 


W-7423-eng-i 


Construct ion 


R 


3 


W-7423-eng-2 


Cons truct ion 


R 


3 


W-7423-eng-3 


Cons t ruct i on 


R 


3 


W-7423-eng-4 


Service 


U 


4 


W-7423-eng-5 


Supply 


u 


4 


W-7423-eng-6 


Service 


u 


4 


W-7423-eng-7 


(Number Assigned 


- No further information 


at 


W-7423-eng-8 


(Not 


Ass igned ) 






W-7423-eng-9 


(Not 


Ass igned) 






W-7423-eng-iO 


(Not 


As s i gned ) 






W-7423-eng-ii 


Supply 


S 


3 


W-7423-eng-i2 


Supply 


C 


3 


W-7423-eng-i3 


Service 


U 


4 


W-7423-eng-i4 


Service 


U 


4 


W-7423-eng-i5 


Service 


U 


4 


W-7423-eng-i6 


Service 


U 


4 


W-7423-eng-i7 


Supply 


U 


4 


W-7423-eng-i8 


(Not 


Ass igned ) 






W-7423-eng-i9 


Supply 


U 


4 


W-7423-eng-20 


Supply 


U 


4 


V/-7423-eng-2i 


Supply 


R 


3 


W-7423-eng-22 


Supply 


U 


4 


W-7423-eng-23 


(Cancelled) 






W-7423-eng-24 


Supply 


U 


4 


W-7423-eng-25 


Supply 


U 


4 


V/-7423-eng-26 


(Not 


Ass igned ) 






V-7423-eng-27 


(Not 


Ass igned ) 






W-7423-eng-28 


(Not 


Ass igned ) 






W-7423-eng-29 


(Not 


Ass igned ) 






W-7423-eng-30 


(Not 


Ass igned ) 






W-7423-eng-3i 


(Not 


Ass igned ) 






W-7423-eng-32 


(Not 


As s i gned ) 






W-7423-eng-33 


(Not 


Assigned) 






W-7423-eng-34 


(Not 


Ass igned ) 






W-7423-eng-35 


(Not 


Ass igned ) 






W-742 3-eng-36 


(Not 


Ass igned ) 






W-7423-eng-37 


(Not 


Ass igned ) 






W-7423-eng-38 


(Not 


Ass igned ) 






W-7423-eng-39 


(Not 


Ass igned ) 






W-7423-eng-40 


(Not 


Ass igned ) 






W-7423-eng-4i 


(Not 


Ass igned ) 






W-7423-eng-42 


(Not 


Ass igned ) 






W-7423-eng-43 


(Not 


As s i gned ) 






W-7423-eng-44 


(Not 


Ass igned ) 






W-7423-eng-45 


(Not 


Ass i gned ) 






W-742 3-eng-46 


(Not 


Ass igned ) 






W-7423-eng-47 


(Not 


As s i gned ) 






W-7423-eng-48 


(Not 


A3 s i gned ) 






W-7423-eng-49 


(Not 


Ass i gned ) 






W-7423-eng-50 


(Not 


Ass igned ) 







CONTRACT LIST 



CONTRACT TYPE OF GROUP 

NO. CONTRACT CLASSIFICATION NO. 



W-7423-eng-51 


(Not 


Ass igned ) 


W-7423-ena-52 


(Not 


As s i gned ) 


W-7423— eng— 53 


(Not 


Ass igned) 


W-7423-eng-54 


(Not 


Ass igned ) 


W-7423-eng-55 


(Not 


Ass igned ) 


W-7423-eng-56 


(Not 


Ass igned ) 


W-7423-eng-57 


(Not 


Ass igned ) 


W-7423-eng-58 


(Not 


Ass igned ) 


W-7423-eng-59 


(Not 


Ass igned) 


W-7423-eng-60 


(Not 


Assigned) 


W-7423-eng-6i 


(Not 


Ass igned ) 


V/— 7423-eng-62 


(Not 


Ass igned ) 


W— 7423— ena— 63 


(Not 


Ass igned) 


W— 74? ^— ena— 64 


(Not 


Ass igned ) 


W— 74? ena— 6 5 


(Not 


As s igned ) 


W— 742 ^— ena— 66 


(Not 


Ass igned ) 




(Not 


Ass igned ) 


W— 749 3— ena— 68 


(Not 


Ass igned) 


W— 7423-eng— 69 


(Not 


Ass igned) 


W-7423— eng— 70 


(Not 


Ass igned) 


W— 74? ^— ena— 71 


(Not 


Ass igned ) 


W— 7423— ena— 72 


(Not 


Ass igned ) 


W— 74? ena— 73 


(Not 


Assigned) 


W— 7423— eng— 74 


(Not 


Ass igned ) 


W-7423-eng— 75 


(Not 


Ass igned) 


W— 7423-eng-76 


(Not 


Ass igned) 


W— 74 2 3 -ena— 77 


(Not 


As s i gned ) 


W— 7423-eng— 78 


(Not 


Ass igned ) 


W— 742 i— ena— 79 


(Not 


Ass igned) 


W— 74? 3— ena— 80 


(Not 


Ass i gned ) 


W— 7423— ena— 81 


(Not 


Ass igned ) 


W— 742 3— ena— 82 


(Not 


Ass i gned ) 


tf— 742 3— ena— 83 

w /^4>ij ^ * * v — ' 


(Not 


Ass igned) 


W— 7423-eng-84 


(Not 


As s i gned ) 


W— 742 3— ena— 85 


(Not 


Ass igned ) 


W— 74 2 ^— ena— 86 


(Not 


As s i gned ) 


W— 742 3-eng-87 


(Not 


Ass igned ) 


W— 742 \— ena— 88 


(Not 


Ass igned ) 


W— 742 3— ena— 89 


(Not 


Ass igned) 


W— 7423-ena— 90 


(Not 


Ass igned) 


W-7423-eng-9i 


(Not 


Ass igned ) 


W-7423-eng-92 


(Not 


Ass igned ) 


r/-7423-eng-93 


(Not 


Ass igned ) 


W-7423-eng-94 


(Not 


Ass igned ) 


W-7423-eng-95 


(Not 


Ass igned ) 


W-7423-eng-96 


(Not 


Ass igned) 


W-7423-eng-97 


(Not 


Ass igned ) 


W-7423-eng-98 


(Not 


Ass igned ) 


W-742 3-eng-99 


(Not 


Assigned) 


W-742 3-eng-iOO 


(Not 


Ass igned ) 



CONTRACT LIST 



CONTRACT 
NO. 



TYPE OF 
CONTRACT 



CLASSIFICATION 



GROUP 
NO. 



W-7423-eng-iOi 
W-7423-eng-i02 
W-7423-eng-103 
W-7423-eng-104 
W-742 3-eng-105 
W-7423-eng-l06 
W-7423-eng-i07 
W-7423-eng-lO& 
W-7423-eng-l09 
W-7423-eng-iiO 
W-7423-eng-iii 
W-7423-eng-ii2 
W-7423-eng-ii3 
W-7423-eng-ii4 
W-7423-eng-ii5 
W-7423-eng-ii6 
W-7423-eng-ii7 
W-7423-eng-li8 
W-7423-eng-ii9 
W-7423-eng-i20 
W-7423-eng-i2i 
W-7423-eng-i22 
W-7423-eng-i23 
W-7423-eng-i24 
W-7423-eng-125 
W-7423-eng-i26 
W-7423-eng-i27 
W-7423-eng-i2 8 
W-7423-eng-i29 
W-7423-eng-i30 
W-7423-eng-i3i 
W-7423-eng-i32 
W-7423-eng-i33 



(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 

(Not Assigned 
CPFF 



CONTRACT LIST 



CONTRACT 
NO. 



TYPE OF 
CONTRACT 



CLASSIFICATION 



GROUP 
NO. 



W-742 5- 
W-7425- 
W-7425- 
W-742 5- 
W-7425- 
W-7425- 
W-742 5- 
W-7425- 
W-7425- 
W-7425- 
W-7425- 
W-7425- 
W-742 5- 
W-7425- 
W-7425- 
W-7425- 
W-742 5- 
W-7425- 
W-7425- 
W-7425- 
W-742 5- 
W-7425- 
W-7425- 
W-7425- 
W-7425- 
W-7425- 
W-7425- 
W-7425- 
W-742 5- 
W-742 5- 
W-7425- 
W-7425- 
W-742 5- 
W-7425- 
W-7425- 
W-7425- 
W-7425- 
W-7425- 
W-742 5- 
W-7425- 
W-7425- 
W-7425- 
W-742 5- 
W-7425- 
W-742 5- 
W-7425- 
W-742 5- 
W-742 5- 
W-7425- 
W-7425- 



■eng-i 

-eng-2 

-eng-3 

■eng-4 

■eng-5 

■eng-6 

•eng-7 

■eng-8 

•eng-9 

■eng-iO 

■eng-ii 

■eng-12 

-eng-13 

-eng-14 

■eng-i5 

-eng-i6 

-eng-i7 

-eng-18 

■eng-19 

■eng-20 

■eng-2i 

-eng-2 2 

■eng-2 3 

-eng-24 

■eng-2 5 

-eng-26 

-eng-27 

■eng-28 

■eng-29 

-eng-iO 

-eng-3i 

■eng-32 

■eng-33 

-eng-34 

-eng-3 5 

-eng-36 

-eng-37 

-eng-3 8 

-eng-39 

-eng-40 

-eng-4i 

-eng-42 

-eng-4 3 

-eng-44 

-eng-4 5 

-eng-46 

-eng-47 

-eng-4 8 

-eng-4 9 

-eng-50 



Supply U 
Service U 
Supply U 
Supply U 
Supply U 
Service U 
Supply U 
Service U 
Construction U 
Service U 
Service U 
Service U 
Service U 
Construction S 
Service U 
Supply U 
Supply U 
Rental U 
Supply U 
Supply U 
Supply U 
Supply U 
Supply U 
Supply U 
Supply U 
Supply R 
Supply S 
Supply u 
Supply S 

(Number Assigned - No further 
Service U 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 

(Not Assigned) 
^Not Ass igned) 



inf ormat ion 



4 
4 
4 
4 
4 
4 
4 
4 
4 
4 
4 
4 
4 
3 
4 
4 
4 
4 
4 
4 
4 
4 
4 
4 
4 
3 
3 
4 
3 

at 
4 



this time) 



CONTRACT LIST 



CONTRACT 



TYPE OF 



GROUP 



NO. 


CONTRACT 


CLASSIFICATION 


NO. 


W-742 5-eng-5i 


Service 


R 


3 


W-7425-eng-52 


Service 


U 


4 


W-742 5-eng-53 


(Not 


Ass igned ) 






W-742 5-eng-54 


(Not 


Ass igned ) 






W-742 5-eng-55 


(Number Assigned 


- No further information 


at 


W-742 5-eng-56 


Supply 


S 


3 


W-742 5-eng-57 


Service 


U 


4 


W-742 5-eng-58 


Supply 


U 


4 


W-742 5-eng-59 


Service 


S 


3 


W-7425-eng-60 


Service 


S 


3 


W-7425-eng-6i 


Supply 


U 


4 


W-7425-eng-62 


Supply 


U 


4 


W-742 5-eng-63 


Supply 


U 


4 


W-7425-eng-64 


Supply 


S 


3 


W-7425-eng-65 


Supply 


U 


4 


W-7425-eng-66 


Supply 


U 


4 


W-7425-eng-67 


Supply 


U 


4 


V/-7425-eng-68 


Supply 


8 


3 


W-7425-eng-69 


Supply 


U 


4 


W-742 5-eng-70 


(Not 


Ass igned ) 






W-742 5-eng-71 


Supply 


U 


4 


W-742 5-eng-72 


Cons truct ion 


S 


3 


W-742 5-eng-73 


Service 


s 


3 


W-7425-eng-74 


Supply 


u 


4 


W-7425-eng-75 


Cons truct ion 


s 


3 


W-7425-©ng-76 


(Not 


Ass igned ) 






W-7425-©ng-77 


(Not 


Ass igned ) 






W-7425-eng-78 


(Not 


Ass igned ) 






W-742 5-eng-79 


(Not 


Ass igned ) 






W-7425-©ng-80 


(Not 


Ass igned) 






W-742 5-eng-8i 


(Not 


Assigned) 






W-7425-eng-82 


(Not 


Ass igned ) 






W-7425-eng-83 


(Not 


Ass igned) 






W-742 5-eng-84 


(Not 


Ass igned) 






W-7425-eng-85 


(Not 


Ass igned ) 






W-7425-eng-86 


(Not 


Ass igned ) 






W-7425-eng-87 


(Not 


Ass igned ) 






W-742 5-eng-88 


(Not 


Ass igned ) 






W-742 5-eng-89 


(Not 


Ass igned ) 






W-7425-eng-90 


(Not 


As s i gned ) 






W-7425-eng-9i 


(Not 


Ass igned ) 






W-7425-eng-92 


(Not 


Ass igned ) 






W-7425-eng-93 


(Not 


Ass igned) 






W-742 5-eng-94 


(Not 


Ass igned) 






W-7425-eng-95 


(Not 


Assigned) 






W-7425-eng-96 


(Not 


Ass igned) 






W-7425-eng-97 


(Not 


Ass igned) 






W-7425-eng-98 


(Not 


Ass igned ) 






W-7425-eng-99 


(Not 


Ass igned ) 






W-7425-eng-iOO 


Service 


s 


3 



CONTRACT LIST 



CONTRACT 
NO. 

W-742 5-eng-iOi 
W-742S-eng-102 
W-7425-eng-iOi 
W-742 5-eng-104 
W-742 5-eng-i05 
W-742 5-eng-i06 
W-7425-eng-107 
W-7425-eng-108 
W-7425-eng-109 
W-7425-eng-iiO 
W-742 5-eng-iil 
W-742 5-eng-U2 
W-742S-eng-il3 
W-7425-eng-li4 
W-742 5-eng-il5 
W-742 5-eng-ii6 
W-7425-eng-li7 
W-742 5-eng-ii8 
W-742 5-eng-ii9 
W-742 5-eng-i20 
W-742 5-eng-12i 
W-742 5-eng-i22 
W-7425-eng-i23 
W-742 5-eng-i24 
W-742 5-eng-i2 5 
W-742 5-eng-i26 
W-742 5-eng-127 
W-7425-eng-i28 
W-7425-eng-i29 
W-7425-eng-i30 
W-7425-eng-i3i 
W-7425-eng-l32 
W-7425-eng-i33 
W-742 5-eng-i34 
W-7425-eng-i35 
W-7425-eng-i36 
W-7425-eng-i37 
W-7425-eng-i38 
W-7425-eng-i39 
W-7425-eng-i40 
W-7425-eng-i4i 
W-7425-eng-142 
W-7425-eng-i43 
W-742 5-eng-i44 
W-7425-eng-i45 
W-7425-eng-i46 
W-742 5-eng-147 
W-7425-eng-i48 
W-742 5-eng-i49 
W-7425-eng-i50 



TYPE OF 
CONTRACT 

(Not Assigned) 



Sales 


(Not 


Ass igned 


(Not 


As 3 igned 


(Not 


Ass i gned 


(Not 


Ass i gned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass i gned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass i gned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass i gned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass i gned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass i gned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Asa igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


As s i gned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass igned 


(Not 


Ass i gned 


(Not 


Ass i gned 


(Not 


Ass i gned 


(Not 


Ass i gned 


(Not 


Ass i gned 


(Not 


Ass igned 


CPFF 





GBOUPS I V] 



ABE-A OF-FICI 



DISTBICT OFFICE- 



OA^ RID6E- 
F-INANCE- OFFICE- 



OAK RIDSE- 6AO 




/^LANTA <3AO 



area wrruRM 



PAY66 



FINANCE OFFL 



DUMMY 



DUMMf 




RETAINED 



RETA.IMED 



FILE 



AREA RtTVRH 




AMA «CTueM 



PAYEE 



FINANCE 0*Pi 



Dummy 



0ot4MY 




AREA tWTUBN 



DUMMY 



6/Z4f44 



GROUPS I and II 



All vouchers under Groups I and II contracts will conform to the fol- 
lowing Schedule of Documentation and Schedule of Classification: 

SCHEDULE OF DOCUMENTATION 

i. Original (1034) — Will contain all original sup- 

porting documents requiredj and 
original 1035* 



2. Area Return Copy (1034a) — 

3. Payee Copy (i034a) — 



Will contain NO documents; 1035a 
WILL NOT be attached. 

Will contain NO documents ; 1035a 
WILL NOT be attached. 



4. Finance Office Copy (1034a) — 

5. Dummy Copy (1034)** — 

6. Dummy Copy (1034) — 

7. Retained Copy (1034a) — 



Will contain NO documents; 1035a* 
WILL NOT be attached. 

Will contain NO documents; 1035 or 
1035a WILL NOT be attached. 

Will contain NO documents; 1035 or 
1035a WILL NOT be attached. 

Will contain duplicate supporting 
documents; 1035a will be attached. 



SCHEDULE OF CLASSIFICATION 

Original 1034 and all I034a's will ALWAYS be classified as "SECRET" . 

Invoices and other supporting documents will bear only the classifi- 
cation necessitated by the contents and character of such documentSj 
irrespective of the mandatory classification of the voucher. 

Original 1035 and all i035a ( s will ALWAYS bear the classification of 
the supporting documents. 



* All references to forms 1035 and 1035a apply only when such forms are 
required. 



** Dummy copies will be prepared on form 1034 and will contain only the 
information shown on sample attached. 



GBOUP UL 



ABE-A OF-P-ICE- 



OR161NAL 



6AO ADVANCE! 



RSCAl. 



AREA RETUCNI 



PAYE-6- 



RNANCC OFFIC 



RETAIN E-0 



Re-tainro 



AR£A RETURNI 



DISTRICT OP-PICE- 



ORieiNAu 



6AO ADVANCE- 



FISCAL 



AREA RETURN 



payee 



FINANCE OFF ice 



F1SCM. 



AREA RETURN 



KNOXVILLE- 
H NANCE- OWCE- 




ofueiMAu 



6AO ADVANCE! 



fISCAL 



AREA RETURN 



PAVSB 



FINANCE OFFICE 



FlHAMCG OFFIce 




PAYCG- 



OAK RID6C- 6 AO 



6 AO ADVANCE 



Oftl&lNAL 



PU.6- 



ATLANTA GAG 



OR16IT4AU 



, NWffHuLiTTiHr 



GROUP III 

All vouchers under Group III contracts will conform to the following 
Schedule of Documentation and Schedule of Classification: 



SCHEDULE OF DOCUMENTATION 



1. Original (1034) — 



Will contain all original support- 
ing documents required and original 
1035* 



2. GAO Advance Copy (1034a) — 



Will contain no documents; 1035a 
WILL NOT be attached. 



3. Fiscal Copy (l034a) — 



Will contain no documents; 1035Q* 
WILL be attached. 



4. Area Return Copy (10340.) — 

5. Payee Copy (1034a) — 

6. Finance Office Copy (l034a) — 



Will contain no documents; 1035a 
WILL NOT be attached. 

Will contain no documents; 1035a 
WILL NOT be attached. 

Will contain no documents; 1035a 
WILL NOT be attached. 



7. Retained Copy (1034a) — Will contain duplicate supporting 

documents; 1035a WILL be attached. 



SCHEDULE OF CLASSIFICATION 

Original 1034 and all 1034a's will NEVER be classified. 

Invoices and other supporting documents will bear only the classifi- 
cation necessitated by the contents and character of such documents, 
irrespective of the mandatory unclassified nature of the voucher. 

Original 1035 and all 1035a's will ALWAYS bear the classification of 
the supporting documents. 



* All references to Forms 1035 and 1035a apply only when such forms are 



GROUP W 




QROUP IV 



All vouchors under Group IV contracts will conform to the following 
Schedule of Documentation and Schedule of Classification: 

SCHEDULE OF DOCUMENTAT I ON 



1. Original (1034) — 

2. Fiscal Copy (1034a) — 

J. Area Return Copy (1034a) — 



Will contain all original support- 
ing documents requiredj and origi- 
nal 1035* 

Will contain no documents; 1035a* 
WILL be attached. 

Will contain no documents; 1035a 
WILL be attached. 



4. Payee Copy ( 1034a) — 

5. Finance Office Copy (1034a) — 

6. Retained Copy (1034a) — 



Will contain no documents; 1035a 
WILL be attached. 

Will contain duplicate supporting 
documents; 1035a WILL be attached. 

Will contain duplicate supporting 
documents; 103 5a WILL be attached. 



SCHEDULE OF CLASSIFICATION 

Original 1034 and all i034a's will NEVER be classified. 

Invoices a:id other supporting documents will bear only the classifica- 
tion necessitated by the contents and character of such documentSj ir- 
respective of the mandatory unclassified nature of the voucher. 



Original 1035 and all 1035a's will ALWAYS bear the classification of 
the supporting documents. 



* All references to Forms 1035 and 1035a apply only when such forms are 
required . 



GROUP V-A 



All vouchers under Group V-A will conform to the following Schedule 
of Documentation and Schedule of Classification: 

SCHEDULE OF DOCUMENTATION 



1. Original (iOi2)* — 

2. Fiscal Copy (iOlla)* — 

i. Area Return Copy (iOi2a) — 

4. Travel Copy (iOl2a) — 

5. Payee Copy (iOi?a) — 



Will contain all original support- 
ing documents required. 

Will contain NO documents. 

Will contain ONLY duplicate copy 
of travel order. 

Will contain duplicate supporting 
documents less T/R's. 

Will contain ONLY duplicate copy 
of travel order. 



6. Finance Office Copy (iOi2a) — 

7. Retained Copy (iOi2a) — 

SCHEDULE OF CLASSIFICATION 



Will contain duplicate supporting 
documents less T/R's. 



Will contain duplicate supporting 
documents less T/R's. 



Original iOi2> all iOi2a , s, and all supporting documents will NEVER be 
class if ied. 



* All references to Forms iOi2 and iO!2a shall apply to Forms 1071 and 
107ia when the latter Forms are used to secure reimbursements to Of- 
ficers claiming mileage on PCS. 



GROUP 3>.b 




GROUP V-B 



All vouchers under Group V-B will conform to the following Schedule 
of Documentation and Schedule of Classification: 

SCHEDULE OF DOCUMENTATION 



Original (1012)* — 

Area Return Copy (lOi2a)* — 
Travel Copy (id 2a) — 

Finance Office Copy (lOl2a) 
Payee Copy (1O120.) — 
Dummy Copy (1012)** — 
Dummy Copy (1012) — 
Retained Copy (lOlia) — 



Will contain all original support- 
ing documents required. 

Will contain NO document s . 

Will contain duplicate supporting 
documents less T/R's. 

Will contain NO documents. 

Will contain NO documents. 

Will contain NO documents. 

Vill contain NO documents. 

Will contain duplicate supporting 
documents less T/R's. 



SCHEDULE OF CLASSIFICATION 

Original 1012 and all copies of i012a's will ALWAYS be classified as 
District Security Regulations may require. 



* All references to Forms 1012 and I0l2a shall apply to Forms 1071 and 

1071a when the latter forms are used to secure reimbursement to officers 
claiming mileage on PCS. 

** Dummy copies will be prepared on Form 1012 and will contain only the in- 
formation shown on sample attached. 




GROUP VI -A 



All vouchers under Group VI-A will conform to the following Schedule 
of Documentation and Schedule of Classification: 

SCHEDULE OF DOCUMENTATION 

1. Original (lOSO) — Will contain all original support- 

ing documents required, plus manually 
signed 1064. 

2. Fiscal Copy (lOSOa ) — Will contain NO documents. 

3. Area Return Copy (1080a) — Will contain NO documents excepting 

unsigned 1064< 

4. Payee Copy (lOSOb) — Will contain NO documents. 

5. Finance Office Copy (lOeOa) — Will contain duplicate supporting 

documents; plus manually signed 1064. 

6. Retained Copy (i080a) — Will contain duplicate supporting 

documents., including unsigned 1064. 

SCHEDULE OF CLASSIFICATION 

Original 1080, all lOSOa'Sj the iOSOb, and all supporting documents will 
NEVER be classified. 



GROUP Vl-B 



All vouchers under Group VI-B will conform to the following Schedule 
of Documentation and Schedule of Classification: 

SCHEDULE OF DOCUMENTATION 



1. Original (iOSO) — 

2. Area Return Copy (1080a) — 

3. Payee Copy (iOSOb) — 

4. Finance Office Copy (1080a) 

5. Dummy (1080)* — 

6. Dummy (1080) — 

7. Retained (iOSOa) — 



Will contain all original documents 
requirements j plus manually signed 1064. 

Will contain NO documents excepting 
unsigned 1064. 

Will contain NO documents. 

— Will contain duplicate supporting 
documentSj plus manually signed 1064. 

Will contain NO documents. 

Will contain NO documents . 

Will contain duplicate supporting 
documents j including unsigned 1064. 



SCHEDULE OF CLASSIFICATION 

Original i080j the i080bj all iOSOa's, and all supporting 
documents will ALWAYS be classified as District Security 
Regulations may require. 



* Dummy copies will be prepared on Form 1080 and will contain only 
the information shown on sample attached. 



jfliiripriffini 



-.an^m^No. . b «M-K.r muQ V0UCHER m purchase m SERVICES OT0ER THAN PERSONAL 



pproved br 
Comptroller Oeofral, V. 8. 

May M. l«3i* 
(Amended August 15, 1941) 



D.O. Vou.No. 
Bu.Vou. No... 



OOOO 



C ^RAL ACCOUNTING 
TICE PREAUDIT 

Certified for payment in the 

turn of $ 



Comptroller Ceneral of the 
Unltod Stalo* 



By. 



U.S. 

(Department, bureau, or establishment) 

Voucher prepared at 

THE UNITED STATES, Dr., 

To 



(Glre place ud date) 



(Pa yes) 



Address 

Payee's Account No. 



PAID BY 



(For aw of Plying Offlce) 



No. and Data of 
Order 



Data of Dallrery 



Articles or Serrioea 
(En tar dsscrlpUon, I tarn numbar of contract or ganoral supply 
seKodulo, and othor Information d— mad nirmiry) 
Tarma % Diaaount Caah days 



Quantity 



UNIT PRICE 



Com. 



AMOUNT 



Dalian 



Cte 



Brought forward from continuation iheet(t) 



ORIGINAL VOUCHER RETAINED 
BY FINANCE OFFICER 



O 



4 



<5( 

T 



Shipped from to... weight Govcrwmtnt B/L No. 



|Total 

NOT use this apace) 



I certify that the above bill it correct and jutt; that payment therefor ha* not been received; that all 
it>' v requirement! at to American production and labor itandarda, and all condition* of purchaie 
apf> ie to the trantaction* have been complied with; and that State or local talc* taiet arc not 

inrJuded in the amount* billed. 



•Payee. 



{Thti wniaMW mi *•*)«■«•) whm m Ukm iillnni fc mmt* fey farm #• d 

Per TitleS 



(Slrn orifflnal only) 



(P«y«« 

Differences 



Account verified; correct for. 
(Signature or initial*) 



.Contract No. 



Puriuant to authority vetted in me, I certify ^ 
required by law, or the tcrvicct were performed aaj 
they were procured without written contract, in opi 
of Advertising" thown on reverie hereof, and were < 



4 



Req.No. 



Date Invoice Rec'd . 



were received in good condition, after due inspection, acceptance, and delivery prior to payment a) 
, rocurtd under the contract numbered above or the iinnumbered contract attached hereto, or that 

it without advertising, under the circumstances Mated in No. of "Method of or Ahecncc 

' blic service; and that the prices charged arc jutt and reasonable and in accordance with the a gree ment. 



t Approved for t- 



t- 



Title 



fFICATION (Tor oompWtion by AnmlnUtretlvo Office) 



Appropriation, li ml tat ion* or 
project symbol 


rj'/^w I ^^"^jAtaaianssotlesi title 


Umlt'n or Prej't 
Amount 


Aaneonrlatson 


210/50141 


EPES !9^t>-4fNsgf8-2401 Pi 10-99 




00.00 


















Allotment symbol 


Amount 


OMssjatsnhe 
liquidated 


COST ACCOUNT 


OBJECTIVE CL 


ASSinCATION 


Symbol 


Amount 


Symbol 


Amount 



























































Paid by { 



fChecJtNo. 
Ct*k$... 



., 19 fori feet Treasurer of the United States in favor of 

\ payee named above. 

... 19. Payee 



anl Form No. 1012— Revised 
I Form Approved by 

)MPT ROLLER OeNERAL, IT. S. 

I ,' 19, 1937 (Rev. May 15, 1939) 
I Cieneral Regulations No. 88 

| 

: ;ment of account must be completely filled in 

u. s. 




i neral Accounting Office 
j PREAUDIT 

| ifled for payment in the 

| $ 

t ptroller General or 
he United States 



i: 



SEMENT £>. o. Vou. No. 

VEL Bureau No. 

any erasure or alteration unless initialed or signed by him.) 



(Department, bureau, or establishment) 

THE UNITED STATES, Dr., To 



(Payee) 



Official Headquarters . 



(Address) 



Dornicile Residence 

(For use of Posts' Service only) 



PAID BY 



(For use of paying office) 



ORIGINAL VOUCHER R TAIN ED BY FINANCE OFFICER 

OR PER DIEM in lieu of subsistence, mileage for personally owned motor vehicle, and/or REIMBURSEMENT 

rel and other expenses paid by me in the discharge of official duty from , 19 , 

, 19 , as per itemized statement within, under authority No , dated , 

., copy of which is attached,* or has been previously furnished with voucher No , paid. 

, by S , \$ 

(Name of disbursing officer) 



do solemnly swear (or affirm) that the above account and schedule 
:d are just and true in all respects; that payment therefor has not been 
3d; and that my statement of travel performed upon transportation 
ts and/or by motor vehicle correctly reflects travel performed by me on 
. business. 



N 

NAL 
,Y 



Payee 



Title... 



(Pay. 

Differences-. 

£ 




ibed and sworn to (or affirmed) before me at \--c*- ; - — this day of , 19. 

Title 




Iff 

jtbcotmt verl 

NJ \ 

( Sign^tur Vor initials) 



r^< 



»6? : 



correct for $ 



AMOUNT 



Dollars 



Cents 



ecommended for approval: 



ion of department, bureau, or establishment) 



(Immediate supervising official) 



certify that the official haadijjferters, dc*sSf Ue, 
i the points stated in t hp ac count, and for the 
■ (if such authority was nolyssued in j^dvance i 
i Government Travel Reflations; \gat the 
lortation requests has been exanubed and is 
able, except as noted. \J 

Approved for $ 



dence of the claimant is as stated above; that the travel was authorized from 
and at the subsistence rate or rates claimed, as shown by the authority on 
.) as satisfactorily explained and approved hereon as required by the Stand- 
emized statement including claimant's statement of travel performed upon 
correct, except as noted; and that the amounts therein claimed are just and 



SIGN 
ORIGINAL 
ONLY 



Title 



ACCOUNTING CLASSIFICATION (For completion by administrative office) 



Appropriation, Limitation 
or Project Symbol 



.Rio/Soli, 



Appropriation Title 



...AS:.S..l.G.40-.i5.. 

..508-2 Si.._..?LllQ-0.L.£W.J.4ai. 



Limitation oh Project 



Amount 



Appropriation 



Amount 



$..Q.Q t o.C[ 



Allotment Symbol 


Amount 


Encumbrance 
Liquidated 


Cost Account 


Object of Expenditure 


Symbol 


Amount 


Symbol 


Amount 




$ - 






$. - 




$ 



























































f Check No. , dated 

1 1 Cash, $ , on _. 



, 19 , for $. 



*Whe= 



ro was no prior authority state circumstances wh: 
ability to certify and authority to approve are coi 
I for $ ", and over his official titli 




I on Treasurer of the United States 
| in favor of payee named above. 

(Signature of payee) 



approving officer will sign in the blank space below 

10—168* 



ITEMIZED SjCHEDUtB 6# TRAVEL AND OTHER EXPENSES 



(Date) 



(Hour) 



e and hour of departure from official headquarters 

e duty status on first day of voucher period: 
Arrived at on , 19 , 

for temporary duty for approximate period - - 

Approximate date of return to official headquarters , 19 

ate authorized per diem in lieu of subsistence, $.... 

ate authorized allowance for actual subsistence expenses: Not to exceed $ per day. 

lere for traveler's personal convenience or through the taking of leave there is interruption of travel, deviation 
rom the direct route, or where traveler delays at a place other than post of duty, a statement showing the facts 
ihould appear on the voucher. 

ithorfty provides for travel to more than one point, time of arrival and departure from each should be stated In the body of the account in chronological order. 
Lore than one rate of allowance is authorized, full statement of application of each rate must he given in some convenient place on this voucher. 



CHARACTER OP EXPENDITURE 
(To be itemized by the day and fully explained) 



8UB- 
VOU. 
NO." 



AMOUNT 



SCBSIS.TXNCI 



f>T H U.Tl 



NOTATIONS 



(Payee must not 
use this column) 



i , vvq3 o:'.. ? r 3cl ;n t. ; „. / ser«i 



tormed; tr.o.- v» -.4 < i- 
far.ct; cover, d by . . . a 

ar„- cs s.o. - j .. T 1 

to inocie of ; o • <, t .a 1 o 
.pt;i3jept.jUA.^ni.. '>un.j 

>ouc',,er a.j --Ci... .. a .:. '■■ 
t; ; octucl co. . i ..o 

S^.-C-i_OU.-^lti-i--J-i— • 

.-. - . 1 J : : pi, j c'.i- 
."i.ct O.OEfi w.iicn i. 



"s for which 

- .■> ... - ~i :. 0.1. aol cis- 

j . < o< .. . „. 1 t 1 .* 'oucjiar 

^.^-5-^Au-^,flti,i-i,ii;mt w.fa*-j<tn.tii. ■» find firrwil. 

j ,.. --.i ci 1 .... .ojoitf w.,.1 respecr 
i iii . Jy. ji ..j> ti ch . vO,ie.(, liiGt wnete cS-j- 
_„__i— : — ^_--uaic-i.^..j_^.i_ii-Jja;i_.i!ri>w*>--on--t^iO-- 
.. :> v.- r 'Jt .-j.: j.-.t c:ai..,ed repre^e.",;'; 

. u - '.or . .-.■: ■.-':> i\ ; i ./.cJ on \ ; 

.c — b-i..-. l,.:3 ; ion. -c<i4-t^t- J— hftv» um tt n -tr. — 
"i ° c-jw..{ o.-. o top,- c' i;.s secret <•; 

' t ?o. ;T.ent, 



■TO~i«~ 
iKLI.TED 



PEBI! 



far rarrEtxr — 
l|l and CIVILIAN 



■OS1.T 



original voucher) 




(3)" 



I certify that by secret or ronflc^niicl orders the travel was ordered in the 

0,1 t;-,ij voucher are ctairr.ec; 

L ja-wi-i.lDilSQaS-iS-jmOj.Vfid,. 

. v : n ;tv of .mites stated on 

' ) c.:J ot departure 

... . r — .— - ._.!-,-_„ uCu-i u-lC^si-VflUCi'iflL. 

... :c, j ono/or trons- 

1 ... i r.j Ironspor- 



rr-.iii;d: service ict w ., .•. c. 

tns G.\\\C>I C Cm. ! <••. . . . ' 1. 
Ihe Ci.r e a... v, k ' ■ ~- 
-cr.iJ-aTTTT-o— o-^-tt 

_ T<ir.T:rr-r;rr-r-::-c-: 



3FFICERS 



th« ■>ou ...er c. .- . - ... 

by tow o<.d u*-:v ». •» .-(."' 
disbursing 0 '' oger/.' 0.1. a . c. *.. 1 - 
"a?e"tTieWsTs""6r'tiir3'"taui:';£r"tr.ure-iv;eipf^i:ayment; 



i. !.:> .. j.:e-J to t.-.tf paying 
. . c. ^c.x'idsraioi orders which 



0"3$"U3BD"Fi)R 



OHLtT, 



! certify that the cbove statement ^ relative , to Apart*. 

.nd.^turn.JiJ^-AJ^.i2^:L^^i^l^ 



rr,i:-.t c.uart.rs cr rcicr., 

"r.o""f'"e""fC-;tn7OT--f->r 

-ess'ary; and t!-.ct in 



a-OYo; 



■nisrisd except as stated 
rngy-Wja.-thg.. 



AB 3VB 



rr.ir.Ii/.ur.i 
sumed-os-svin-JJS.-P'atiicfl-tki- 



-asos flight was 



-re' 



.QEL. 
BY 



HEN ALL OR 
J RAV EL..I j LPiteESBSfflSO 



0JBL.O1 

MTY PORTION 



BUM 



iJGMMIRCIIL 01 1 GOVERNMENT 



-(SigrLatur-&-(A.jL-jUR.-(-3.jL- 



ToTAiiS (to be carried forward to continuation sheet, if necessary). 



Total amount of vouches (not to be used when totals are carried forward to continuation aheet). 



"When subvouchers required by regulations were not obtained, state fully the circumstances showing reason for omission. 




STATEMENT OF TRAVEL PERFORMED FOR WHICH REIMBURSEMENT IS NOT CLAIMED 

BY TRAVELER 



DATE OP 
TRAVEL 


NO. OF TRANS- 
PORTATION 
REQUEST OR 
SPEEDOMETER 
READING 


FROM— 


TO— 


VIA 
(Kind of carrier 
or vehicle)' 


CLASS OR 
MILEAGE f 


AMOUNT 
























































































































































































































































































































•Railroad, steamship, airplane, bus, etc. 

fAbbreviate class of service or accommodations used. Railroad: F, first class; I, intermediate class; M, mixed class; C, coach; P, Pullman accommodations; DR, drawing room; 
CP, compartment; BR, bedroom; SOS, single occupancy section; SEC, section; LB, lower berth; UB, upper berth; S, seat. By other mode: Number of miles traveled. 



INSTRUCTIONS 

1. The provisions of the travel regulations must be strictly observed in order to avoid suspensions and disallowances in the accounts. 

2. When more space is required for itemization of the account, use continuation sheets (standard forms 1012b — Revised and 
1012c — Revised) and fasten together in upper left-hand corner. 

3. As many copies of the approved memorandum voucher may be made as required for administrative purposes. 



L' r S. OOVUH1UMT FajXTINQ OIT1C1 — 1064 




iubjact* kjthcda of i-rcc^-'ure - *caer*l ■. ; vccotu > it.bi>- Office IiVjuirtcs 
irfl i{--';-tl»'i3, mu •'JontracU>r , a toclsia '/ouehers* 

.:-,:./, t.'- ; f to it. CoU / -.union nick. 



1. uiTar. ill inquiries .:ire received frua the .<on«raX 
•snoa.it. in.* office (cak - *1«-V5'>) -la three copies* *ho or1. i» 
;wl lud ono co».y 4ra tranatiitted to the Ckjrtifyia^ Officer 
soncemod Tor it»piy« *hlrty*d«y limitations ire sot !^y 
this oTilce for the receipt of reply to the inquiry in order 
to t«j certain that the ioneral kjcourit Umj Office la In 
fi'tai^t, C in adxjuate i-oply dtbin aixty days* 

,?# Replies to. Inquiries are received la triplicate^ 
4 he A*oply la reviewed ty the Liaison Officer ami the *istriofc 
udlt ioction la jrdor to detemiae that replies are factual, 
vjii'loto '.rid rosponaivo, and to let amine that security . *>^u* 
lationa are not beinj '/iolated*- If iny «.*eply baa not appear 
to be u'oquate, ;ir Includes tnf orrfltlon vhlch appears to -:.e 
In violation of .jecurlty* the •artlfyiag Offleer i» m idv aod 
rod 13 requested to niter the mply if he deep* necessary* 

3* Jne oojy of the reply i« retained bjr ' he MaLjon 
jQ'^orj Vito copies (ineludirt; ' Its original -*i ;..ed obfy) ii-9 
Cor.'mrced to the General •■Vicouritina Office (cak .iid jaj, 

•<>-e .*eply .is ?iiconplete # or if additional 'nfomation Is 
vwjuired to fully metier the luootion, the General 'eco>siti*? 
rf'oe <iH issue a -jupple. .oat to the OiH^lniA Inquiry vhlch 
i.s '"indie? In the j ne . earner as the orl'sirel Inquiry. 





.'-rr-ial .'otlaca :'co:6ioi ( .t;jndard ^ora 'o» XiOO) ire 
..'•'xioivod iroa ! -tioral ^co'i.;fels> -ifflae C- ; --vk -lV:;ej ! .i f ivo -joyica* 
: n« additioial copy of a eh .1100 la '.'oi-jardad '.o -.ho .'••*iar»l 
'ceount In > office la aahi.v>toti t/ -,ho 3)ief .'oat "iiditor (wifc id;G> afc 
the *A» 01' hsauau.cej h^o v.diti .:al copies are alo© twuxed -.he 
..•iaU«-al-i ; .f fleer a^coaied* •''■ati HiX) Li .■vsvi.jwed to .'at. or Ine 

i'.othori 

deduct lane la a :qjxnt otated >a the A>m 1100 n»vuld he 
ad© frora a .urront .aLibuiv^-iaat oudsor, aa .-a uii^od hy ^arjorondufa Crosi 
the h' ! v."»r ^os-ejtary of ;'«r f .,** 

^» rlttod iMply aho'-ld he ade to the .•'o«?i 1100* 

y-rocot.ux-e ..alned U\ Jm "1^-^ly ixvi, .All a; r-ly arily to •■ hese 
'orr.al jiea: fclorvj ./a-dored 1 ^ai.-vit di'**? contract a of a lon-yW.t, or 
'hold^h.vr -.looa 81 vi^u-Q, *;d t» I ' oae /c-.Tial l:cox.ti»';a -a? a 1.1*0 -c;na 
•.alu;-<5* -ho \iX>M3AiZ'9 costal, ted la ^ diroctly ahov:? f .d 1 a ■■.fly to -ill 

'>• in tho ovont It la -'at nrr.iliTiad t'ab the ,-rovtal<*M» o4* ; ara 
y'a -v cva /ill \.o 7ollouad # 'luj orl ;l\al oiid throe aopios of the /am 
1100 a*"> . '.ttod to 'h* ir^ro, riate «ja -in :lnoer for tho noceuoary 

ictlcn* ?he transit* al lottos* .#.111 r fltai«..e the rijit ;f "ho 'ionti*acter 
Involved to radio -il^la of tha a. '.out it jot off by deduction if ho beliovce 
It a , rojper 'i'ar;;o, i'he ori.;!, .xil i-wo -lopiua of Iho .'om 1100 ar-a ,"9* 
ituiied to M-s9 '..Idiaon officer tiidlcatlfii-j th« p«ptlaoot 30lluctl.il usita '19 
a roply to 'lonon! ^ccou.tL-^ office* One copy of thla rei-Oy la i*e» 
t lined ty tiiilaon r.fficerf one copy of thie reply ie kras-staltioti .to 
t,I;a General «ceoujit3ii,/ Ufflce (Oak ildje) for flllnj vith the voucher» 
•hiit off tea .fill than advise t/ie *-onOi-al ^oomthx^ wfflee (•■aah.L'ijton) 
that the . deception hae «an oloarod by jet off, ihe original **'om 1100 
bsai'tn j i^ply la trenaedtted to tlie -hl<af # \urilt i-lviaion, ?-\y ( >ishln/^on> 
through approf-rlate chaiTnela* ihe ^laturein>{ Officer concerned la nuti- 
fled that i'^ply hma '■«t>a ade# 

?, In tt-*e -r/ent It !a '.etijniiiiod tiiat '^iie proviaiona uf :.arat^paph 
5b alcuTS iro to \<e ?ollow?d, orl-ilr-al .-.ind three coploa of nhe *'<>ra 
HOO ii'e '.rana.'.'ilttod t,o the ^x?rocrlate Area -.'ii;jlnoer for >ieceeaary act* 
ioru -he *•! ,inal :nid ti*o 3 plea of *.iia /om 11*' .0 'ir<9 ret«irncd t-> the 
Llaiacn Di'f lC'-r ported oy .nil -^ceaaary apera {-;orr«?a:' an<!er.ce, ate)* 
'">no :y of thia i-- -:.ly Is .-otalnod ;/» the fll a of the f laiaui : .-fficer| 
ono cory of th-.> .-^'-iy la tmnanltt^d to the 'onoral A^cou,' A la ' office 

.'ho -.'riilnnl 4ra J100 /1th r-iply thoroto," 

•:opy o;* l;u'ovv':al I.j* ;u 1*7 (If uvy) .ixv7at.in.-5 ! .ho 
■■■'■ji-.i 1100 and .-i-ly .U^-to, v;d 



Viy .jfchor h\?:j?.~:.it,k;n .••artai.-ik! \ '.o the *;aae, ••••111 '-=0 
J-jiTMiv.'^i to tha •'•iiiitf, A unlit '-/i^iaion, ^ieral Accotint- 
Lv* vaflco ( aahLi j^fiJ thttou-;ii :%\ jro^rlAt0 ohann<»l3» 

jhore the anti^o -saye fill be rov lowed iml act.:d upon 
"a collaboration 4 th suthorit,/ la il»e office of 'J;e 
-'local ^ireotor, -V>>*. fne 'labursiixj officer concerned 
•I j .lotiftad that roply :aa r .*ien • ode» 'i'hlfli office will 
be advised -a to '.he adequacy >>f the *«plyt If the reply 

3 adequate and tJve auepertetou la cleared, the -U^ea i*t;» 
inoor >111 be oo idvioed* If the auap vision is ouatainad, 
kte Area, in-jine«r ;411 be directed to effect I aaedlate 
. taction ff ;nd the .rocedure aetfortn i*i paragraph 6 above 
.411 be fallowed* 

1, hen it, ^ .'QttjrrtJxiod, aa *«t Corth la 4 ;ara..*r3ph 5a above, 
that deduction ./ill be . .ado iYon » centra at arS ;©uraof wl. voucher a 3 
a result of a 7oroal Notice of .;<coption> the contractor' la adv laed or 
*vl3 vlftt -o -sak» oclal; throiv;h shannalj, for such -Toount. fbe -Jhiof 
* roJ«nt "m'dtor ia lii.ovdje 1. jtructod to i^der all 3 as latar-ee vioceaaory 
to nld the 'j entrant or In tho r-or r vC^antatloo and presentation of «ho 

7« dlairui ;dll 'ie .-mS^itted oa -ta Oard /am 1034* !, ^*bllo 
Voudior .t oi* rurchaooa *nd -oar/lcoa ether than sonal"* -<uch reclabi 
-onchor* .4.11 contain all aoctxionto, iccAuUla* any asm or ad<tit' cr.al 

vldonee 9 neeoaoary ta au;?,ort the ;-«5elaia vouchor* la the ovent the 
reclaim .1.3 f ouch naturo .ia to require a finding of fact or dotcirrdaa- 
iion by ? be Contract in j ^ifloofff -.men i 'n<ila.j or determination -AXi - e 
In :-/i*:it.lnj and 3uU:dttcd -13 3 support la*; •Joc?«;\ent to the re 'laia v«Aieher» 
^a-iavtuoh -jo ; .ho or! jlr.al uocu: :eata .ju^ca^tl.^ r.ha oxperidlturea 'HI be 
.jtt.u». l .od to the* provioua vc5«^;or *» -,aliiot .Ale<i the Caption v^aa tzkmp 
^c\.v;lote rcaa-rof oroi '.ce f L-selaUliii .jlUtion to jti^tionud .lnvoiee(a; 9 
atil '..0 ado to the ] roviotia v.juoiisp. une collate aogjr of the reclain 
•/otiCihor laallnilivj ^oploa of m , oi-tin^j avldance thereto, '.fill be rre» 
^rod icr jw'-^iaeito to -he ^or»ral Account hy; vfftce (cak ^id.;o;j a 
similar -.jot.iplete co-.y will he prepared for Mia hlalawi Officer. -'0L1 
coolal:a • ..ijsh^ara juli.iitvjd hy the *ontrootor to the Contract hi,-? Off leer 
Ur .'via "tjpr«3entatlvo) 'vill be uupportod by .% l^ttar froo the >3lal ..ant 

hich dll Lielu>.loi 

n ^posviii ; .itat-.xie4it t. ; ,.jt tJio .. ouciher .la a 'laia a ;ainat 
i.a Jnited ^tatee fox* Ced^cttcne .-ode aa 1 rea>ilt of a /ore^al 
*?ot !.c« :>£ l:<a*n*.\on ljaw«3d ! .>y the \-neral Recount !n » O^'f^.ce, and 
t:.at J'ich -.loductlon .la •i>n»i , .»,la»t»d -ha el<il.ii:it , to bo I.^ roperf 



'jjt * < 'ota 51 -.xi -•plj.-.-a i a -ri t;*« .. ata.-o^a >:a v i'-.uu<;!n ; 

1 r^queat t;.at v:>u Contrast Li; • Officer '.-la rou.;nt- 
•itlvo; ^ .-'wsut ..'x-Jl-ji'i •vyuihar to hi;hor luthorily f„«r •» j 
•:a io I'.-a -*lUlfcy# 

10» veelala voucher -dli jo certified for i, Anient, la tho \:aaal 

Yi.rcor and forwarded o the .tiaiaun fflcer* "uiy eocuenta iiiu ♦•ewo uo:id— 
■*ti w na M'.'Jn the Certifying -iff tear deeirea to .iatot .»ith osar^jct to the 
'eaae La aot forth In a latter aiidreaaed to the wiatrict •*v-;lnoor > 
md ftrwardod vfitft the j'^olala voucher* if the Oartifying vfftear *o*» 
lievee that ^ortlficatiyn ^houl not La Jde* he will noverthalt&a car* 
tify the vouchor 'out .'ill* in ha above letter, itate that the vouchor la 
certified ^ith the oxproaa underataiidinj that an advance decision of the 
'ocaptrali or leneral of the nited -tatae .»ill ->e requested by ? ho Jn#» 
inecr ^toburain/j Officer at afc Ul^^a prior to paynant* 

11* "he hiaiaon officer dll prfsparoi for tha ai.jnature of the 

"a^Laeor wlaburgdbri;j Officer, a roquoat to ha ''ooptrolior Oanaral for 
advance decision of the .aclaln* i'hie rw ueat villi contain any pertinent 
Lnfornatlon lot Included In tha . eolaln voucher or letter of trana/tittal* 
Thla roqueat villi be forrarosd throu*jh channel* to the Ohiaf , Audit 3tv» 
laion» ;<aaeral ">coountin; office, -i sahiajfcon, together with a con*/ of *he 
■'ora 1100 laaued oy 5 he General As ountins; office i u ak ildje) and a copy 
of '.ha Informal Inquiry, If any, preceding the ^orm 1X00 and the i-oply 
t orato* Cne :opy of jueh lottor lo;.;ethor aith the cuaplote co y of the 
roclala (paragraph 10 abovo) villi bo t.-ananitted to t!ia Sonera... .-ccountln}? 
jffiae (Oak 'lldr;a) in ort'er that that office . f iay l:« fully tnfcxried* 

, • U # Upon vaceipt of a favorable duoialoa froa tho Cossptrollar 'on- • 
oral, the racial;! Youtiher ?dll t-e pswoaaed for paymnt in the uatud ,-an- 
;ier, .mu r.vtlf Icatioa forear«Jod to the Jontractiaj 0ff5cor« in • J^n went 
of -sn -sOv.jrae uooljion, coplee thereof ifi.ll L« fui"warcod to the Contract- 
ing vfft^or for further tra-a- -ittal ^ the ^^ont motor* -'ho Mnal . ara,-;raph 
■s: .:«h ^eclolona wlH .-aual-l;/ Vj«dcnto t.J;o dtapoeltlon of tho roclaia vcu- 
tjfsoir nd .-jtipj.oi'ti.i;-; (tecu.-arjt t (!• •'!•« rutainod Ly '.ionaral -^co^jtln* '>fftco f 
or ^otumed :,o A,;iiiilatratlv« .:fflcej» 



■ • . .CO '.H.'; ... - ' j 'J a ) 

Japt.iln 9 -or»5a ;>f -4i-;liioeyj» 




ARLaY servi ce forces 

United States Engineer Office 
Manhattan District 
Oak Ridge, Tennessee 



'EIDMV-20 18 January 1945 

DISTRICT CIRCULAR ]£TTER (Costs 45-2) 

Subject: Final Contract Cost Rencrt. 
To: All Concerned. 



1. Attached hereto, for; the information and guidance of all 
concerned, is an outline of the general requirements of the Manhattan 
District for co3t recording and cost reporting by contractors. 

2. A final cost report, as required by the attached memorandum, 
will be obtained from each coat or cost- r lus-a-fixed-fee contractor 
before final payment its apt -roved. In cases where a Form 39B (Costs) 
is not required, the final cost statement will be prepared according 
to account classifications liiaintained for the particular contract. 

3. Additional coj ies of inclosure for distribution to contractors 
will be furnished upon request. 

For the District Engineer: 




TAIJDLN BULCK, 
It. Colonel, Corps of Engineers, 
Assistant. 



^ncx. : 

Cost Memorandum (5 copies) 

Distribut ion : 
"DH" 
"At" 



i 



The following Cost Circular Letters and District Memoranda are in effect: 



43-1 & Suppl. 1, 3 & 6 

43- 2 & Suppl. 1 

44- 1 except paragraph 3 (See Fiscal 45-1) 
44-2 & Supi:l. 1 and 2 

44- 3 

45- 1 



District Memorandum 44-24 
District Memorandum 44-4 





MAUHATTAN DISTRICT 
GENERAL Ht/jUIHEIOTS FOR CONTRACTORS ' COST REPORTS 



18 January 1945 



FRILE CFFF AND COST CONS TRU CTION CONTRACTS 

1. Cost Accounting Records 

a. The contractor is required to maintain adequate cost 
records of all costs incurred directly by the contractor as well 
as costs incurred directly by the government of items furnished 
to the contractor. 

b. The classification of cost accounts and cost procedures 
will be consistent with recognized cost accounting principles and 
conform in general with the principles set forth in "War Department, 
Office of the Chief of Engineers, Cost Accounting Manual, Chapter II, 
Military Activities", revised 30 November 1943, and all supplements 
thereto. The contractor's regular system of cost accounting may be 
used when meeting these standards. 

2. Cost Reports 

a. As soon after physical completion of construction work as 
possible, the contractor shall prepare and submit to the District 
Office through the supervising officer a "Iroject Cost Summary - 
Military Funds, Final Detail Cost Statement", Form T .VD-Engineers, 
No. 39-B (Costs). This report shall be prepared in a comprehensive 
and intelligible form, setting forth adequate description and total 
cost of each feature of work. Deferred and overhead accounts shall 
be prorated to prime feature accounts on some equitable basis. 
Total costs will include cost of government furnished items. 

b. If final cost figures are not available within a reasonable 
time after physical completion, a tentative cost report will be 
submitted marked "Tentative", 'to be followed immediately after total 
cost figures are known, with a final cost report. 

c. On major construction jobs, the oontractor also will be 
required to submit a monthly and a final co3t statement in the 
form of cost accounts maintained in the Construction Cost Ledger. 

d. On jobs financed one hundred percent with government 
funds or on which general ledger accounts are maintained separately, 
a general ledger trial balance (either in the form of a trial 
balance or a balance sheet) in addition to the reports required 
above, will be submitted monthly and a final after all financial 
transactions have been recorded. 





prus mi,:r SUK OR uiiit trice construction CONTRACTS 

1. Cost Accounting Records 

a. No special cost accounting records are required of a 
lump sum or unit price contractor, except in cases when government 
furnished item3 a:;e a major part of the total costs. In this 
event, the contractor will maintain sufficient records for 
distributing costs of government furnished items to classification 
of pay items in the contract. "Then practical, engineering 
estimates may be used for this purpose. 

2. Cost Reports 

a. T .7hen government furnished items as noted in la above are 
involved, the contractor will submit only one report at end of 
job showing distribution of government costs to pay items in the 
contract. 

b. The contractor (aEK or other prime contractor supervising 
work), or Officer in charge responsible for the work, will convert 
the contract costs into features of work and report same on the 
final detail cost statement, Form No. 39-B (Costs) mentioned in 
paragraph 2a above, PRUH CPFF AND COST CONSTRUCTION CONTRACTS. 

SUB-CONTRACTS - CONSTRUCTION 

The prime contractor will require all sub-contractors to 
maintain sufficient cost records for reporting to the prime the • c- • 
necessary inf ormation to enable the prime contractor to prepare 
proper cost reports. When work under a particular sub-contract 
is analogous to a feature of work, special cost records will not 
be required of the sub-contractor. Before requiring sub-contractors 
to maintain special records, the prime shall ascertain whether or 
not the sub-contractors regular accounting system will provide the 
necessary cost inf ormation. 

OPERATION CONTRACTS & SUPPLY CONTRACTS - CPF F 

1. Cost Accounting Records 

'a. The contractor shall maintain adequate cost records of 
all costs incurred directly by the contractor as well as costs 
of commercial items (supplies and materials furnished under a 
code name or symbol are not included — these are to be accounted 
for on a physical basis only without money values) procured 
directly by the government and furnished to the contractor. 
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OPERATION CONTRACTS & SUPPLY CONTRACTS - CTFF (Cont'd) 



1. Cost Accounting Records (Cont'd) 

b. The classification of cost accounts and cost procedures 
will be consistent with recognized cost accounting principles and' 
conform in general v&th th<- uniform accounts usually maintained 
by the particular trade or business. The contractor's regular 
system of cost accounting nay be used when meeting these standards. 

c. I roper fixed asset accounts, to record capital changes 
(additions and retirements) in government-owned facilities will be 
provided in addition to the regular operating accounts. 

2 . Cost Reports 

a. The following statements will be submitted as of the 

end of each month as soon after the close of the month as possible: 

(1) General Ledger Trial Balance or Balance Sheet. 

(2) Operating Trial Balance (factory ledger) if one 
is maintained. 

(3) Ope rating Statements. 

00 Cost Sta nts (Coded items furnished by 
government to be shown in quantity only without money values). 

b. Upon completion of contract, final reports will also be 
submitted. 

RESEARCH CONTRACTS , CFFF ATP COS T 

1. Cost Accounting Itecords 

a. If any major construction work is involved, paragraph one 
underTRII-E CFFF All) COST CONSTRUCTION CONTRACTS above will apply. 
No Form 39-B is required for minor construction work or minor 
alterations and additions to existing facilities. (See District 
Circular Letter Control A5-3, Supplement No. 1) 

b. The contractor shall maintain adequate records of all 
operating expenses incurred directly by the contractor, as well 
as expense incurred directly by the government. Costs of coded 
supplies and materials supplied by the government without charge 
are excepted— these are to be accounted for only on a physical 
basis. 




RE SEARCH CONTRACTS. CFFF AND COST (Cont'd) 

1. Cost Accounting Rocords (Cont'd) 

c. The classification of operating accounts will be 
consistent tvith generally recognized accounting principles and 
may tfc on an expanse classification basis without providing 
specific cost accounts. The contractor's regular accounting 
system should be adequate in most instances. 

d. Mien applicable , fixed asset accounts to record capital 
changes (additions and retirements) in government-owned facilities 
will be provided in addition to the regular operating accounts. 

2. Cost Reports 

a, For construction cost reports, see paragraph two under 
FRIHE CFFF AND COST CONSTRUCTION CONTRACTS above. 

b. A report by classification of expense accounts or cost 
accounts, as maintained by contractor, will be submitted as of 
the end of each montu as soon after the close of the month as 
possible and a final report at completion of contract. 

£. For minor contracts of short duration, only one report 
at completion cf work will be required. 

d. In cases where monthly reports have not been required 
in the- past, final reports upon completion cf work will be 
sufficient, unless special instructions to the contrary are 
received. 

S'JI FLY CONTRACTS, UNIT TRICE AND LUIJ SUM 

No special cost records required by government except when 
stipulated in the terms of the contract in connection with a 
price adjustment clause. The contractor will be required to 
maintain adequate cost accounting records when required to 
properly administer the terms of the contract. 

. Za±Z CONTRACTS 

Contractors performing both construction work and operations 
or supply under the same contract, will be required to maintain 
accounts and render reports for each- class-of work as enumerated 
above in the applicable paragraph. 
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GT"jI- : ii)RAL 



1. One copy of each report required by this memorandum 
shall be submitted to the District Office marked for the attention 
of the District Cost Section. Copies of Form 39-B (botli tentative 
and final j cost report will also be included in construction 
completion reports, in accordance with District Circular Letter 
Control 45-3 and supplements thereto. 

2. The District Office Cost Accounting Section should be 
consulted for any assistance required in the application of these 
instructions. 




CODE OF COST ACCOUNTS 



MANHATTAN DISTRICT 
OAK RIDGE, TENN « 



Revised 1 December 19hk 



AMY SERVICE FORCES 



United States Engineer Office 
Manhattan District 
Oak Ridge, Tennessee 



EIDIIV-20 



9 December 1944 



Subject: 



Code of Cost Accounts. 



To: 



All Concerned. 



1. Effective upon receipt, the inclosed Code of Cost Accounts, 
revised as of 1 December 1944, will be used for all operations of the 
Office of the District Engineer, Manhattan District, Oak Ridge, Tennessee. 

2. No deviation from these accounts will be made without prior 
approval of the District Cost Section. 



For the District Engineer: 



Captain, Corps of Engineers', 
Assistant. -> 




Incl. : 

Code of Cost Accounts (Revised 1 Dec. 1944) 



Distribution: 
"D" 



MANHATTAN DISTRICT ! ->^. 




DISTRICT CODE OF COST ACCOUNTS 



SECTION I 
DISTRICT OVERHEAD ACCOUNTS 



OH-1 ENGINEERING 

1.1 General 

1.11 District Engineer's Office (including District 
Executive Officers and Assistants) 

1.12 Medical Section 

1.13 Technical Section 

1.14 Patent Section 

1.15 Production Control Section 

1.16 Washington Liaison Sr ction 

1.17 Intelligence and Sec rity Section 
.171 District Offic< 

.172 Baltimore Office 

.173 San Antonio, Texas Office 

1.2 : Special 

1.21 Control Section 

1.22 Safety Section 

1.23 Fire Frotection Section 

1.24 Folice Protection Section 

1.25 Historical Record Section 

1.26 Public Relations Section 

1.27 Naval Detachment Section 

1.28 Electric Power Branch 

1.29 District Property Audit 

1.3 Clinton Engineer Works 

1.31 Central Facilities Construction 

1.32 Construction - Y-12 

1.33 Construction - K-25 

1.34 Construction - X-10 

1.35 Construction - S-50 



CH-2 OPERATIONS 



2.1 General 

2.11 Roane -Anderson Branch 

2.111 Office of the Chief of the Branch 

2.112 Utilities 

2 . 113 ilainte nance 

2.114 Operations 

2.12 Medical Branch 

2.13 Communications Branch 

2.14 Transportation Branch 

2.2 Clinton Engineer Works riants 

2.21 Operations - Y-12 Plant 

2.22 Operations - K-25 Plant 

2.23 Operations - X-10 Plant 

2.24 Operations - S-50 Plant 



MANHATTAN DISTRICT 




DISTRICT CODE OF COST ACCOUNTS 



OH-3 CONTRACTS AND PROCUREMENT 



3.1 Legal Section 

3.2 Contracts and Procurement Sections 

3.3 Special Accounts 
3.U Materials 



OH-U COST ACCOUNTING 

Iwl Cost Section 
OH-5 FINANCE ACCOUNTING AND AUDITING 

5.1 Office of Fiscal Officer 

5.2 Travel (including Transportation, Pay and Allowance and E.M. 
Accts.) 

5.3 Audit ' 

5.1j. Finance (including Disbursing and Budget and Commercial 

Vouchers ) 
5.5 Insurance 

OH-6 PROPERTY ACCOUNTING 

6.1 Property Section 

OH-7 ADIIINISTRATION 

7.1 General Administrative Office 

7.2 Personnel 

7.21 Civilian Personnel 

7.22 Civil Service 

7.3 Correspondence and Library Section 

7, h Classified Files and Mail and Records 

7.5 Record Retirement 

7.6 Office Service 

7.7 Portography, Photography, and Photostating. 

7.8 War Bond Section 

OH-8 SERVICES 

8.1 Priorities and Expediting 

8.2 Materials and Equipment Section 

8.3 Military Personnel 

8, h Labor Relations 



- 2 - 
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MANHATTAN DISTRICT DISTRICT CODE OF COST ACCOUNTS 



OH-9 REDISTRIBUTION ALT) SALVAGE 

9.1 Salvage Section 
OH-10 CONTRACT TERMINATION AND PRICE ADJUST73EHT 

10.1 'j.. , inination and Renegotiation Section 
0H-3.U GENERAL EXPENSE 

lU.l District Office General Overhead Expense 
0H-1$ ENLISTED PERSONNEL 

15.1 District Office 

15.2 Area Offices 

15.3 Contractors 

15 Ji Ifedical Services chargeable to Allotment 506-1050 (l&HDA.) 

OH-16 TELEPHONE AND TELEGRAPH (Account symbol to be* followed by applicable 

(contractor or Government digit as listed in 
(Sub- Ac count breakdown scheduled below.) 

OH-17 TSOHK PERFORMED FREE FOR OTHER GOVERNMENT OFFICES 

.1 Mobile District 

C— CliiARIKG ACCOUNTS 

1. Labor Control (for use by District Cost Section only) 

2. Reimbursable Costs (Identify from whom) - (Unbilled 
Receivables ) 

SA- STOCK ACCOUNTS (for use in Cost Section only) 

DEFERRED ACCOUNTS 

0E- OPERATING EQUIPMENT (Account symbol to be followed by applicable 

contraotor or government digit as listed in 
Sub-account Breakdown scheduled below) 

-1. Unexpendable Office Furniture, Fixtures, and Equipment 

-2. Unexpendable Special Engineer's Equipment (Rods, levels, etc.) 

-3. Small Tools 

-~hm Repairs to Office Equipment 

-5. Equipment for Shops and Machinery 

-6. Fire Protection Equipment ' 

-7. Police Protection Equipment 

-8. Hospital and I.fedical Equipment 
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LLACTIATTAN DISTRICT 




DISTKICT CODE O F COST ACCOUNTS 
A. 



i:OHtLL CONSTRUCTION EQUIPMENT (Account symbol to be followed by 

applicable contractor or government 
digit as listed in Sub-account 
Breakdown scheduled below) 

-1. Outright Purchases of Mobile Equipment 
-2. Rental and Recapture Payments 
-3. Repair Labor 

-4. Repair Farts purchased specifically for Mobile Equipment 

-5. Repairs of Mobile Equipment by Commercial Finns 

-6. Operating Supplies (gas, oil, grease, etc.) 

-7. Equipment Acquired by Transfer (transfer price or appraised 

Value if transferred without cost) 
-8. Drayage Animals 
-9. Feed for Drayage Animals 

FTE- Furniture, Tools and Equipment Transferred from the accounts of 
the contractor (identify by applicable contractor sub-account 
number) 



Sub-Account Breakdown 

.1 Stone & Webster Engineering Corp. 

.2 E. I. DuPont de Nemours & Co. 

.3 U. S. Engineer Office 

.4 Tennessee Eastman Corp. 

«5 J. A. Jones Construction Co. 

.6 Clinton Laboratories 

.7 Schulman Electric Co. 

.8 W. A. Pope Plumbing Co. 

.9 Ford, Bacon & Davis, Inc. - Constr. 

.10 Skidnore, Owings & Merrill 

.11 Roane-Anderson Company 

,12 Combustion Engineering Corp. 

.13 Kellex Corporation 

.14 Carbide & Carbon Chemicals Corp. 

.15 Ford, Bacon & Davis, Inc. - Operation 

.16 H. K. Ferguson Corp. 

.17 Fercleve Corporation 

.13 Hooker Electro-Chemical Co. 

.19 American Industrial Transit 

.20 Stone & Webster Engineering Corp. 

.21 Skiduo re -Owings & Her rill 

.22 Edenfield Electric Co. 

.23 H. K. Ferguson Corp. 

.24 Stone & yfebster r/ngineering Corp. 

.25 Konsanto Chemical - Clinton Lab. 



(W7401-eng-13) 
(W7412-eng-23) 
(Manhattan District) 
(W7401-eng-23) 
(W7421-eng-ll) 

(W7405-eng-39) 

(W7405-eng-101) 

(V/7405-eng-100) 

(V-J7407-eng-19) 

(W7401-eng-60) 

(W7401-eng-115) 

(W7405-eng-104) 

(W7405-eng-23) 

(W7405-eng-26) 

(W7407-eng-34) 

(W7409-eng-23) 

(W7409-eng-100) 

(W7405-eng-258) 

(W14-108-53) 

(VO4-108-49) 

(W17-028-53) 

(W22-075-52) 

(7/22-075-58) 

(W14-108-60) 

(W35-05 3-71) 




MANHATTAN DISTRICT DISTRICT CODE OF COST ACCOUNTS 



GENERAL LEDGER ACCOUNTS - DEBITS 



CASH ACCOUNTS 

Cash - 8-31110 (ESA A212/50905) 

Cash - 6-5139 (M & KDA A212/50805) 

Cash - 8-25562 (EP of E&S A210/5011A) 

Cash - 8-25512 (EP of E&S A210/50lUl) 

Cash - 508-2U01 (EP of E&S A210/501U1) 

Cash - 506-1050 (M & HDA A212/50805) 

Cash - 55irll5l (VTSA A212/5O502) 

Cash - 503-2li03 (EP of E&5 A210/50lUl.506) 

Cash - 50G-2ii08 (EP of E&S A210/50llil) 

ACCOUNTS RECEIVABLES 

957.1 Appropriation Reimbursements 

958.1 Miscellaneous Receipts 

A/R-2 General Accounts Receivables 

A/R (Contract Number )/a Advances to Contractors 

OFF-SET ACCOUNTS - DEBITS 

DO-957.2 Appropriation Reimbursements (Collections) 

DO-958.2 Miscellaneous Receipts (Collections) 

DO— 959 Price Adjustments (Renegotiation Collections) 

GENERAL LEDGER ACCOUNTS - CREDITS 

ALLOTMENT ACCOUNTS 

Allotment 8-31110 (ESA A212/50905) 

Allotment 6-^,139 (M & HDA A212/50805) 

Allotment 8-25562 (EP of ESS A210/5011|l) 

Allotment 8-255U2 (EP of E&S A210/50lUl) 

Allotment 508-2,!|01 (EP of E&S A210/501U) 

Allotment 506-1050 (I.I & HDA A212/50G05) 

Allotment 55U-1151 (QSA A212/50502 ) 

Allotment 508-21*03 (EP of E&S A210/501ia.506) 

Allotment 508-2^08 (EP of E&S A210/50l!a) 

ACCOUNTS PAYABLE 

Ac count £3 Payable 

OFF-SET ACCOUNTS - CREDITS 

D0-100O* Appropriation Reimbursement Income 
D 0-1001* Expenditure Refund Income 
DO-1002*- Miscellaneous Receipts Income 



* To be used only when proper* a<M:^n±. ar^^t able cannot be determined. 




MANHATTAN DISTRICT 



DISTRICT CODE OF COST ACCOUNTS 



CONTRACTOR ACCOUNTS 

Contract Number/l - Contractors earnings if a lump sum contract or 

Reimbursable Costs if a CPFF Contract. 

Contract Number/2 - Fixed Fee Payments (CPFF Contracts only) 

Contract Number/3 - Materials and Supplies furnished by Government to 

CPFF Contractor or to Lump Sum Contractor and 
not requiring reimbursement 

Contract Number/U - Plant and Equipment furnished by Government to CPFF 

Contractor or to Lump Sum Contractor and not 
requiring reimbursement 

Contract Number/5 - Other Items furnished by Government to CPFF Contractor 

or to Lump Sum Contractor and not requiring reim- 
bursement 

Contract Number/6 - Credits for transfers and back charges to other 

Contractors 

■^Contract Number/7 - Accounting for special agreements or arrangements - 

Credit 

^Contract Number/8 - Accounting for special sales of by-products, 

Credit 

-^Contract Number/9 - Distribution of overhead and other costs charged this 

District by other Government Agencies 



*To be \ised only when authorized and issued by the District Cost Section 

Note: Prefix full contract number, for example; Contract Number W7U01- 

eng.-l is coded 7U01-1/ followed by applicable sub-account number. 
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CODE OF COST' ACCOUNTS 
CLIKTOi: ENGINEER "/ORKS 
CENTRAL FACILITIES OPERATING DIVISION 

SECTION I 

Letter following account Name designates Ledger 
Column Headings per Schedule attached. 

CF-1 HOUSING (All types excepting Gest Hcuse) 
C7-1.1 Operating (A) 

CF-1. 2 Repair and Maintenance, Bldgs. a Equip. (B) 
CF-1. 3 Procurement and Installation of Equipment (C) 
CF-1. 9 Revenue — Cash Collections, Payroll Deductions, 

Allowances and Cost Distribution (Credit Account) (D) 

CF-2 GUEST HOUSE 

CF-2.1 Operating (A) 

CF-2. 2 Repair and llaintenance, B^dgs. & Equip, (b) 
CF-2. 3 Procurement and Installation of Equipment (C) 
CF-2. 9 Revenue — Cash Collections, Payroll Deductions, 

Allowances and Cost Distribution (Credit Account) (D) 

CF-3 to 16 incl. UKASSIGI-'ED 

CF-17 MEDICAL DISP ENSARY & HOSPITAL 

CF-17.1 Operating (A) 

CF-17. 2 Repair and I'aintenance, Buildings and Equipment (D) 
CF-17. 3 Procurement and Installation of Equipment (C) 
CF-17. h Revenue — Cash Collections, Payroll Deductions, 
Allowance and Cost Distribution (J) 

CF-18 RE PAIRS I: MAINTENANCE OF PRIVATELY OTOISD EQUIPMENT 

CF-13.9 Revenue — Cash Collections, Payroll Deductions, 
Allowance and Cost Distribution (D) 

Cr-ly UNASSIGNSD 
CF-20 UNA33IQNED 

CF-21 BUSINESS GROUP BUILDINGS (EXCEPT UNITS OPERATED BY RECREATION 

ASSOCIATION - SEE ACCOUNT NO. 22) 

CF-21. 1 Operating (A) 

CF-21. 2 Repair and Maintenance, Bldg. & Equip. (B) 
CF-21. 3 Procurement and Installation of Equipment (C) 
CF-21. 9 Revenue — Cash Collections, Allowances and Cost 
Distribution (Credit Account ) (D) 




CP-22 



UiilTo OPERATED DY foCRZATIOK AoGOCI ATlOf 



CF-22.1 - Reimbursable Costs (A) 

CF-22.2 Hepair and Maintenance, Bldgs. & Eouin. (B) 
CF-22.3 Procure.flent and Installation of Equipment (C) 
CF-22.9 Revenue— -Cash Collections, Allowances and Cost 
Distribution (Credit account) (D) 



CF-23 SCKjOLS 



CK-23.1 Operating (-0 

CF-23. 2 Repair and Maintenance, Blr^s. & tquip. (B) 
CF-23. 3 Procuraaent and Installation of Eouipraent (C0> 
CF-23. 9 Revenue — Cash Collections, and Cost Distribution 
(Credit Account) (D) 



cp-24 churches 



CF-24.1 Operating (A) 

CF-24.2 Repair and Maintenance, Bld^s. & E^uip. (B) 
CF-2/+.3 Procurement and Installation of Ecuipment (C) 
CF-2i4..9 Revenue — Cash Collections and Cost Distribution 
(Credit Account) (D) 



CF-25 RESTAURANTS 

CF-25.1 Operating (E) 

CF-25.2 Repair and Maintenance, Bld^s. & Equip. (B) 
CF-25.3 Procurement and Installation of Equipment (C) 
CF-25.9 Revenue — Cash Collections, Payroll Deductions, 

Allowances vtio Cost Distribution (Credit Account) (D) 

CF-26 FARMING 



CF-26.1 Optfrtitiri-* (F) 

CF-2o.2 Repair and Maintenance of Equioiaent (B) 
CF-26. 3 p rocurei;ient of Equipment (C) 

CF-26. 9 Revenue — C^sri Collections mo Cost distribution 
(Credit Account) (D) 

CF-27 LAUNDRY 



CF-27.1 Operating 

CF-27. 11 Operating Laundry Dept. - Direct Costs (G) 

CF-27. 12 Operating Cleaning & Dyeing Dept. Direct Costs (G) 

CF-27. 13 General & Miscellaneous - Indirect Costs (A) 




SECTTC:' I (Cont'd.) 



CF-27.2 Repair and Maintenance 

CF-27.21 Laundry Department (-^quiprr.snt) (B) 

CF-27.22 Cleaning & Dyeing Departa .t (Equipment) (B) 

CF-27.23 General (Building & General Equipment) (B) 

CF-27.3 Procurement and Installation of Equipment 

CF-27.31 Laundry Department Equipment (C) 

CF-27.32 Cleaning & Dyeing Department (Equipment) (CO 

CF-27. 33 General E G uipment (C) 

CF-27.9 Revenue — Cash Collections and Cost Distribution 
(Credit Account) 

CF-27. 91 Laundry Department (D) 

CF-27. 92 Cleaning & Dyeing Department (D) 

CF-28 CENTRAL REPAIR AND MAINTENANCE - BUILDINGS ONLY 

CF-28. 1 Operating (F) 

CF-28. 3 Procurement and Installation of Equipment (C) 
CF-28,9' Cost Distribution (Credit) 



CF-29 & 30 UN ASSIGNED 
CF-31 

CF-32 



CF-33 



t- 




T VATER SYSTEM 
CF-31. 1 Operating (H) 

CF-31. 2 Repair and Maintenance - Entire System (B) 
CF-31. 3 Procurement': and installation of . Squipjjient (C) 
CF-31. 9 Cost Distribution (Credit Account) (D) 

SEML SYSTEM 

CF-32. 1 Operating (H) 

CF-32. 2 Repair and Maintenance - Entire System (B) 
CF-32. 3 Procure«ient and Installation of Equipment (C) 
CF-32. 9 Cost Distribution (Credit Account) (D) 

ELECTRIC SYSTEM 

CF-33. 1 Operating (i) 

CF-33. 2 Repair arid Maintenance - Entire Systoa (B) 
CF-33. 3 Procurement and Installation of Equipment (C) 
CF-33. k Street Lighting - Servicing and Maintenaice (J) 
CF-33. 9 Cost Distribution (Credit Account) (D) 




SECT!:. 1 I (Cont'd.) 
CF-3i| CENTRAL HEATING ■ * ' * 

CF-31.1 Operating (H) 

CF-31.2 Repair and Maintenance, 31dgs. & Equip. (B) 

CF-3ii.3 Procurement and Installation of Equipment (C) 

CF-31.9 Cost Distribution (Credit Account) (D) 

CF-35 REFUSE C0LL7GTI0N AND D IS POSAL 

CF-35.1 Operating (K) 

CF-35>«2 Repair and Maintenance Equipment ('3) 
CF-35.3 Procureriient and Installation of Equipment 

(Except mobile plant - See Acct. No. CF-39.1) (C) 
CF-35J+ Work Let by Contract (open a subaccount for each 

contract) (L) 

CF-3!?.9 Revenue — Cash Collections, Payroll Deductions, 
and Cost Distribution (Credit Account) (D) 

CF-36 ROADS AND 'TALKS 

CF-36.I Street cleaning, Crinkling and Snow Removal (K) 
CF-36. 2 Repair and Maintenance of Streets, Roads and Walks (K) 
CF-36. 3 Procurement of Equipment (except Ijobile Plant. 

See Account No. CP -3 9.1) (C) 
CF-36. U Additional Construction (subaccount for each flork 

order, H. L. Job or Contract) (X) 
CF-36. 9 Cost Distribution (Credit Account) (D) 

CF-37 GROUN DS 

CF-37.1 Maintenance of Grounds (Cleaning, Grass Cutting. 

Watering, etc.) (K) 
CF-37. 2 Repair and Maintenance of Equip, (except Mobile 

Plant. See Acct. No. CF-39.2) (B) 
CF-37. 3 Procurement of Equipment (except Mobile Plant. 

See Acct. No. CF-39.1) (C) 
CF-37. h Additional Clearing & Grading (subaccount for 

each work order or contract) (X) 
CF-37. 9 Cost Distribution (Credit Account) (D) 

CF-38 SI-DPS 



CF-30.1 Direct costs on Work Orders (labor, materials, plant, 

and misc.) Show Work Order Number (M) 
CF-30.2 Repair and Maintenance of Shops (31dgs. & Equip) (13) 
CF-36. 3 Procurement and Installation of Equipment (C) 
CF-38.1; General Shop Overhead (superintendence, clerical, 

utilities, upkeep and general expense) (A) 
CF-38.9 Cost Distribution and Revenue (Credit Account) (D) 




CF-3? r'OBI L.1 I.AIHT-3KHC5 ^ND S3KVICI? PLA N? (Trucks, Autos, Compressors, 
etc", permanently assigned to control facilities). 

CF-39.1 Operating (fuel, lubricants and supplies. Do net 

include labor. Charge labor direct to function on 
which plant is used.) (II) 

CP -39. 2 Repair and Haintenance (labor, parts, work orders 
and outside repairs) (B)? 

CF-39.3 Procurement of Equipment (neiv items purchased and 
items transferred from other uni^-s v/ithin the 
District or from other Engineer Offices. Credit 
this account with items transferred out) (C) 

CF-39.1* Rented Equipment (including operating and maintenance 
costs at Government expense) (0) 

CF-39.9 Cost Distribution and Revenue (Credit Account) (D) 

CF-^O TSXJiPHPHS (X) 

(Subaccounts to be provided later) 
CF-/4I to hh dllASaEONZSD 
CF-1+5 TRANSPORTATION BRANCH 

CF-U5.1 Administration and Clerical 

CF-U6 to 55 RESERYU) FOR TRANSPORTATION BRANCH 

CF-56 GFiJER.iL AND A DI/IIH S T RATI V3T (OFFICE) 

CF-56. 1 xteinistration, Engineering, Clerical and Custodial (A) 

CF-56. 2 Repair and Haintenance Building and Equipment (B) 

CF-56. 3 Procurement and Installation of Equipment (C) 

CF-56. 9 Cost Distribution (Credit Account) (D) 

CF-57 MISCELLANEOUS LABOR CRSTS NOT OTIffHVflSK CHARGH* HE (IVhen this 
account is charged a description of the work must be given) 

CF-57. 1 General Labor, Supplies and Plant (a) 
CF-57. 9 Cost Distribution (Credit Account) 

CF-58 SPECIAL SERVICES (Labor, Supplies and Plant) 

CF-51.1 Fuel Deliveries (X) 

50.11 Coal 

53.111 Procurement of Coal 

50.112 Revenue — Cash Collections, Payroll Deductions 

Allowances, Cost Distribution (D) 

53.12 Yfcod 

53.121 Procurement of food 

53.122 Revenue — Cash Collections, Payroll Deductions 

Allowances, Cost Distribution (D) 
CF-58. 2 Ice Deliveries U) 
CF-50.3 Loving Household Goods (.,;) 




SECTION I (Cont'd Q 

CF-60 STOCK ACCOUNT (X) 

(Subaccounts to be provided as required) 



LEDGER COLUMN HEADINGS 
CENTRAL FACILITIES COST ACCOUNTS 



A - 1. 

£., 

3. 
4. 
5. 
o. 
7. 



B - 1. 
2. 
3. 
4. 
5. 
o. 
7. 

C- 1. 
2. 
3. 

5. 

D - 1. 
2. 
3. 
*♦• 
5. 



E - 1. 
2. 
3. 

5. 
6. 
7. 
3. 



F - 1. 
2. 
3. 
4. 
5. 
6. 



Labor 

iirituririls trid Supplies 

Miscellaneous Non-Fersonai Services : : n<i Expense 

Utilities (Electric-Water- Heating) 

Plant 

Balance 



Labor 

Materials and Supplies 

Miscellaneous Non-Personal Services & Expense 
'\ T or< Orders (Govt. Shops) 

Plcillt 

Outside Repair Work 
Balance 

Equipment Cost (Purchase; Price or Appraised V 3 lue) 

Transportation Cost, including Packing s; i Handling 

Installation Costs 

Credit Column (for transfers out) 

Balance 



Cash Revenue 

Payroll Deduction Revenue 

Alio wan ces 

Cost Distribution 

Balance 



Labor 

Food and Beverages 
Materials uiid Supplies 

Miscellaneous ^on-Personal Services and Expense 

Uti liti e s ( Ele c tri c-Water-Hea ting ) 

Plant 

Over head 

Balance 



Labor 

Materials end Supplies 

Miscellaneous Won-Personui Services end Expense 

Contract ''fork 

Plant 

Balance 



LEDGER CO 




HUGS jCont'd) 



G - li Labor, 

2. Material and Supplies 

3. Miscellaneous Non-Personal Service and Expense 
h> 3alance 



K - 1. Labor 

2. Materials and Supplies (except fuel and libricants) 

3. Miscellaneous Non-Personal Services and Expense 
h» Fuel and Lubricants 

$, Plant 

6. Overhead 

7. Balance 



I - 1, Labor 

2. Materials and Supplies 

3. Miscellaneous Non-Personal Services and Expenses 
h • Pur chas ed Power 

$. Plant 

6. Overhead 

7. Biance 



J - 1. Labor 

2. 'Material and Supplies 

3. Miscellaneous Non-Personal Services and Expense 
k> Power 

5. Plant 

6. 3Lance 



K - 1. Labor 

2. Materials and Supplies 

3. Miscellaneous Non-Personal Services and Expense 
h. Plant 

!?. Overhead 

6. Balance 



L - 1. Contractor's Earnings 

2. Items Furnished by Govt, without cost 



H - 1. Labor 

2. Materials and Supplies 

3» Miscellaneous Non-Personal Services and Expense 
li. Plant 

5. Outside Repair Fork 

6. Balance 




LEDGER CO LUMN HEADINGS (Cont'd) 



N - 1. Fuel 

2. Lubricants 

3. Kisctsllaiic-ois Operating Supplies 
«+. Washing & Polishing 

5. Balance 



0-1. Rental Pa^xnts 

2. Operating Costs nt Govt. Expense 

3* Repair & Maintenance at Govt. Expense 

4, Miscellaneous 

5. Balance 



To be provided later 



MANHATTAN DISTRICT 




SECTION II 



Code of Accounts covering transfers of material and equipment not 
involving expenditures* 

A. DISTRIBUTIONS , 

Materials or equipment acquired from Supplv Contractors and 
distributed to a using contractor* 

Contract NO./23 - Materials and supplies purchased on supply contracts 

distributed to a lump sum of CPFF contractor without 
Charge (Debit) 

Contract V0./24 - Plant and Equipment purchased on supply contracts and 

distributed to a lump sum of Cppp contractor without 
Charge (Debit) 

Contract >'o./25 - Other items purchased on supply contracts and 

distributed to a lump sum or CPFf contractor without 
Charge (Debit) 

Contract ^o./26 - Supply contracts distrubuted without charge to a 

lump sum or CPPF contractor. (Credit) 

P. TRANSFERS 

Materials and equipment transferred within the Manhattan 
District without reimbursement. 

Contract > T o./33 — Materials and supplies transferred from one CPFF 

or lump sum contractor to another without reimbursement. 

Contract * T o./34 - Plant and equipment transferred from one CPFI< or lump 

sum contractor to another without reimbursement. 

Contract No./35 - Other items transferred from one CPFF or lump sum 

contractor to another without reimbursement. 

Contract * T o./3fi - Transfers between CPFF and or lump sum contractors. 

(Credit) 

Contract *'o./37 * Credit for services rendered to CpFF, Lump Sum 

Contractors, or U.S.E.D. where no reimbursement is 
required. 



MANHATTAN DISTRICT ^ ^ 




DISTRICT CODE OF COST ACCOUNTS 



C. 



FREE ISSUES 



Materials and Equipment received by the Government without 
reimbursement and distributed to using contractors. 



■JfOontract N0./I4.3 - Materials and supplies received from another govern- 
ment agency requiring no adjustment of funds and 
furnished to a using contractor without charge. 

-^Contract No./UU - Plant and Equipment received from another government 

agency requiring no adjustment of funds and fur- 
nished to a using contractor without charge. 

*-Con tract No./h5> - Other items received from another government agency 

requiring no adjustment of funds and furnished to a 
using contractor without charge. 

Contract II0./U6 - Credit for materials and/or equipment transferred from 

the Manhattan District to another government agency 
without reimbursement. (Contra Entry-9h0) 

*■ Contra Entry-952- 
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MANHATTAN DISTRICT DISTRICT CODE OF COST ACCOUNTS 

SECTION II 
DEFERRED ACCOUNTS 



OE- OPERATING EQUIPMENT (Account symbol to be followed by applicable 

contractor or government digit as listed in 
Sub-Account breakdown scheduled below:) 



Transfers with- Free 

In Project Issues Account Description 



OE- 31. OE-I4I. Unexpendable Office Furniture Fixtures and 

Equipment 

32. U2. Unexpendable Special Engineer's Equipment 

(rods, levels, etc.) 

33. U3. Small Tools 

3h» hh. Repairs to Office Equipment 

35. hS. Equipment for Shops and Machinery 

36. I;6. Fire Protection Equipment 

37. hi. Police Protection Equipment 
33. U8. Hospital and Medical Equipment 



MP- MOBILE CONSTRUCTION EQUIPMENT (Account symbol to be followed by 

applicable contractor or government 
digit as listed in Sub-Account break- 
down scheduled below.) 



MP- 31. 


MP-1|1. 


Outright Purchase of Mobile Equipment 


32. 


U2. 


Rental and Recapture Payments 


33. 


Ii3. 


Repair Labor 


3lu 


hh. 


Repair Parts purchased specifically for 






Mobile Equipment 


35. 


U5. 


Repairs of Mobile Equipment by Commercial 






Firms 


36. 


1*6. 


Operating Supplies (gas, oil, grease, etc.) 


37. 


1*7. 


Equipment acquired by transfer (transfer 






price or appriased value if transferred 






without cost) 


30. 


U8. 


Dray age Animals 


39. 


h9. 


Feed for Dray age Animals 



FTE-Furniture, Tools, and Equipment transferred from the accounts of the 
contractor (identify applicable contractor sub-account number) 

FTE-3.-»- FTE-I4.* Furniture, Tools, and Equipment transferred 

from the accounts of the contractor (-*iden- 
tify by contract or sub-account number) 




MANHATTAN DISTRICT 




SUB-ACCOUIJT BREAKDO'VN 



.1 Stone & Webster Engineering Corp. 

.2 E. I. DuFont de Nemours & Co. 

.3 U. S. Engineer Office 

.4 Tennessee Eastinan Corp. 

.5 J. A. Jones Construction Co. 

.6 Clinton Laboratories 

,7 Schulman Electric Co. 

.8 W. A. Pope Flurabing Co. 

.9 Ford, Bacon & Davis, Inc. - Constr. 

.10 Skidinore, Owings & Merrill 

.11 Roane -Anderson Company 

.12 Combustion Engineering Corp. 

.13 Kellex Corporation 

.14 Carbide & Carbon Chemicals Corp. 

,15 Ford, Bacon & Davis, Inc. - Operation 

.16 H. K, Ferguson Corp, 

.17 Fercleve Corporation 

.18 Hooker Electro-Chemical Co, 

.19 American Industrial Transit 

.20 Stone fit i'/ebster Engineering Corp. 

.21 Skidmore, Owings & Merrill 

.22 Edenfield Electric Co. 

,23 H. K. Ferguson 

♦24 Stone fit Webster Engineering Corp. 
.25 Monsanto Chemical Co. - Clinton Lab. 



(W7401-eng-13) 
(W7412-eng-23) 
(Manhattan District) 

(W7401-erj»-23) 

(W7421-e. --11) 

(W7405-eng-39) 

(W7405-eng-101) 

(W7405-eng-100) 

(W7407-eng-19) 

(W7401-eng-:69) 

(W7401-eng-115) 

(V/7405-eng-104) 

0'774O5-eng-23) 

(W7405-eng-26) 

(V/7407-eng-34) 

(W7409-eng-23) 

(W7409-eng-100) 

(W7405-eng-258) 

(W14-103-53) 

(VJ14-108-49) 

(W17-028-53) 

(VJ22-075-52) 

(W22-075-58) 

(V/14-108-60) 

(W35-058-71; 



OFF-SET ACCOUNTS - DEBITS 

#-940 Materials, Supplies, and Equipment Transferred from Project 
Without Charge. 

■^-94 9 M ate rials, Supplies, and Equipment Transferred t--< another unit 
of the Manhattan District without reimbursement. 

- CREDITS 

•i:--942 Services Received Without Charge 

•M--950 Materials, Supplies, and Equipment Received from another unit of 
the Manhattan District without reimbursement. 

■"■-952 Materials, Supplies, and Equipment Transferred to Project without 
charge. 

#-954 Costs Chargeable to Funds Other Than Those for Which the Corps 
of Engineers is responsible. 

Prefix code symbol with Area Number or "DO" for District Office. 



MANHATTAN DISTRICT ^WfeV -IV*-- * DISTRICT CODE OF COST ACCOUNTS 



CONTROL ACCOUNTS - AREA OFFICES 



Transfers With- 
in Project 

Area -*-31 
Area *-32 
Area *~33 
Area *-3h 
Area #-35 
Area *»36 
Area #-37 



Free 
Issue 

Area *--l;l 
Area li2 
Area #-h3 
Area #-hh 
Area #-h5 
Area *-ii6 
Area 14.7 



LABOR 

MATERIALS, SUPPLIES, SERVICES 

EQUIPMENT 

TRAVEL 

TRANSPORTATION OF THINGS 
TELEPHONE, TELETYPE, & TELEGRAPH 
MISC. & GENERAL 



■k- Prefix code symbol with Area number - Area numbers on file in District 
Cost Section. 



OH-3H|.l 



OH-UHi.l District Office General Overhead Expense* 



All other District accounts to be costed with the value of material 
and/or equipment furnished without reimbursement -will be coded as above, 
i.e .: 

a. Transfers - Prefix regular code symbol number ivith digit "3" • 

b, Free Issue - Prefix regular code symbol number with digit "U" . 



MANHATTAN DISTRICT DISTRICT CODE OF COST ACCOUNTS 

AREA ACCOUNTS 

Transfers With- Free 



in Project 


Issues 


Area Location 


Area 


1-3* 


Area 


1-U* 


Boston Area Office 


Area 


2-3* 


Area 


2-1;* 


Chicago Area Office 


Area 


2B-3* 


Area 


2B-U* 


Evergreen Area Office 


Area 


3-3* 


Area 


3-U* 


St, Louis Area Office 


Area 


U-3* 


Area 


k-h* 


Trail Area Office 


Area 


5-3* 


Area 




California Area Office 


Area 


7-3* 


Area 


7-U* 


Wilmington Area Office 


Area 


8-3* 


Area 


8-U* 


Tonawanda Area Office 


Area 


9-3* 


Area 


9-U* 


New York Area Office 


Area 


10-3* 


Area 


10-1;* 


Beverly Area Office 


Area 


11-3* 


Area 


ll-ii* 


Ames Area Office 


Area 


12-3* 


Area 


12-li* 


Santa Fe Area Office 


Area 


13-3* 


Area 


13 -U* 


Milwaukee Area Office 


Area 


m-3* 


Area 


Ui*-h* 


Hanf ord Engineer Works 


Area 


15-3* 


/urea 


15-U* 


Alabama Ordnance Works 


Area 


16-3* 


Area 


16-1;* 


Morgantown Ordnance Works 


Area 


17-3* 


Area 


17-1;* 


Wabash River Ordnance Works 


Area 


13-3* 


Area 


16-1;* 


Colorado /ire a Office 


Area 


19-3* 


Area 


19-U* 


Los Angeles Area Office 


Area 


20-3* 


Area 


20-U* 


Columbia Area Office 


Area 


21-3* 


Area 


21-U* 


Detroit Area Office 


Area 


22-3* 


Area 


22-U* 


Decatur Area Office 


Area 


23-3* 


Area 


2 3-U* 


Rochester Area Office 


Area 


2U-3* 


Area 


2U-U* 


Murray Hill Area Office 


Area 


25-3* 


Area 


25-1;* 


Madison Sq. Area Office 


Area 


26-3* 


Area 


26-14* 


Cleveland Area Office 



* Include applicable ledger column number, i.e. "2" for material, 
»3" for equipment, etc. (See Section "Control Accounts - Area 
Offices" for detail) 
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.VAfcilATTAN DISTRICT Hit; TORY 



B )OK I - GI K- kAL 

VOLIP'I 5 - FISCAL PROCEDURES 

AFPIFJDL "D" 

RFFELl'NCES 

DESCRIPTION 

Budget and Accounting Act of 1921 (Public 
Ho. IS, 67th Congress) (42 Stat. 20) 

Field Progress Reports 
Monthly Operations Reports 



Report, 15 June 1942 by J. B. Conant, 
Chairman HDRC and V. Bush, Dire ot or 
OSRD, approved by Hon. H. A. ftallaoe, Vioe- 
President to U. S.j Hon. H. L. St if is on, 
Secretary of War and Qen. Geo. C. 
Marshall, Chief of otaff; containing 
recommendation that authority to 
over-obligate funds be granted. 

Manual for Administrative Audit of Cost 
Plus-F-ixed-Fee Construction Contracts, 
issued by the Corps of Engineers 29 
August 1942. 

Vtar Department Teohnioal Manual 14-1000, 
Administrative Audit Procedures for Cost- 
Plus-Fixed-Fee Supply Contracts, issued 
Maroh 1944. 

V'tar Department Teohnical Manual 14-504, 
Payment for Supplies and Sonpersonal 
Services, issued 1 Deoember 1943. 

Teletype from Distriot Engineer to Area 
Fjagineer, Hanford Engineer Works, dated 
24 March 1944. 

Letter from Distriot Engineer to Chief of 
Engineers dated 26 October 1944, Subject t 
Audit Reports - Advance Payment 6 to 
Contractors » 



LXATIOE 



District Offioe 
File Ho. 600.914 

Distriot Offioe 
File So. 600.914 

Filed in Offioe of 
Col. K. D. Kiohols 



District Offioe 
File No. Man. 166 



Distriot Offioe 
File So. Man. 132.2 





1 

2 
3 
4 



e 



MAHIAT'iAN district history 

BOOK I - QSiKRAL 
VOLUTE 5 - FISCAL J iiOCEDUt.ES 
APPENDIX "D M 

REFERENCES 

Budget and Accounting Act of 1921 (Fublic 
i.o. 13, 67th Congress) (42 Stat, 20) 

Field Progress fceporte 
Monthly Operations Import e 



Letter 13 June from J, fc. Sonant, 
Chairman NtttC end V. Bush, Director 
©3RD tot Hon. K. A* Wallaoa. Vive- 
President to U. S.j Hon. H. L, Stiason, 
Secretary of War and Gen, Oeo. C, 
Marshall, Chief of Staff) containing 
reeoanendation that authority to 
over-obligate funds be granted* 

Manual for Administrative Audit of Coat 
Plue-Fixed-Fee Const ruction Contracts, 
issued by the Corps of Engineers 29 
August 1942* 

Bar Departaent Technical Manual 14*2000, 
Administrative Audit Procedures for Cost- 
Plus -Fixed-Fee SurpJ^ Contracts, issued 
March 1944* 

War Department Technical Manual 14-504, 
Fayoent for Supplies and Nonpereonal 
Services, issued 1 December 1943* 

Teletype from district Engineer to Area 
Engineer, Kanford Engineer Wor.^s, dated 
24 March 1944* 

Letter fron District Engineer to Chief of 
**igineers dated 26 October 1944, Subject t 
Audit Reports- Advance Payments to 
Contractors. 



H strict Office 
File No. 600.914 

District Office 
File No. 600.914 

filed In office of 
Col, t* D. Nichols 



District Office 
File No. Man.156 
fcanford. 

District Offiea 
File *>o« Man. 132. 2 



m.Qanipi location 

10 1st Indorsement f roc Chief cf JSngineere to District Office 

district ^~lneer dated 31 October 1944, File I,o, liaii. 132.2 
in reply tc V above, 

11 Memorandum from Undersecretary of fear to District Office 

Chief ef Engineers dated 6 Pee, 1944, File No. Kan. 132, 2 

Subject I Suspensions by G, A, 0, on (Gen, ); 3 
CP* F Contracts. 

12 Letter fron HaJ. Oen, L, K Groves to Fiscal District Office 

Directory Arqy Service Forces , dated 8 Jan- File Ko. Man#132,2 

uary 1945* Subject: Suspensions by G, A, 0, (Gsn,)r3 
on CFFF Contracts, 

13 let Indorsement from Office of Fiscal Director District Office 

to Chief ef engineers, dated 1 February, File No, )ian,l32,2 

194$, tc 12 above, (Gen.)*3 

14 Finance Bulletin Mo, 10$, dated 16 December, 

1944. 

15 ' Finance and Account ln£ Manual, issued by Corps 

of Engineers (June, 1942, 

16 liar Department Technical Manual 14*903, Trav- 

el Allowances of Her Department Personnel, 
issued 1 December 1943* 

17 War Department Technical Manual 14-907, Model 

Disbursement and Collection Vouchers, issued 
1 December, 1943* 

16 , bar Department Technical Manual 14*700, War De- 

partment Fiscal Code, issued 1 January 1944* 

19 Letter fror; the District Engineer to Cocanandlng District Office 

Officer, U. S, Engineer Office, Santa Fe, New File No, Man,156 
Mexico, dated 27, March, 1944* (Santa Fe) 

20 Letter from office of MaJ. Oen. L, R. Groves District Office 

to the ^istrict Engineer, dated 23 *ay 1944, File Man, 121,76 
Subject f Fiscal Reports, 

21 ' War Department Technical Manual 14-702, Fis- 

cal Accounting for Field Installations, is- 
sued 1 January, 1944* 




23 



24 



25 



26 



27 



26 



29 



33- 



atandaraieei' Govcmaon't Travel insula tioni, ae 
amntet 30 January, 19*2. 

Letter fror. the General Account ion Office, 
•tMhlnston, L. C 4> to the *lse«l I&rector, 
Arqv Service Forces, dated 26 April, 1945, 

Letter free t«aehlnit&n Liaieon Office to Air 
Transport Coaeaano, i&ave&y Folnl, V*,. 
Subject! Bactract of Orders for *irectiv< 
Air Travel, dated 11 tie/ 1945, end let lad* 
thereto free Air Transport Ccmem:, Gravelly 
loint, Vs., dsted 12 «ay 1945. 

3eo, m, War beoertaeiit Circular lie* U6, da- 
tad 22 Kerch, 1944, Subject 1 fieport ©f 
Overdue Cocawercial Invoices • 

Sec* X* tar Igpertaent Circular So* 333, da* 
ted 15 August 1945, fiobjeeti Report of 
Overdue Cee»*relAl Invoices* 

Office, Chief of *ttgineere, w ircular Letter 
Ho. 3469 (Fieeal 333) dated 5 January 
1945* Subject! rroapt frejnaont of In- 
voices* 

Teletype fror Office of ^hief of An^ineere 
to the District Knsinver, dated 6 Jexwry 
1945* 

nor Lepartaent T technical Genual 14-300, 
Orgarrijration end Funotione of bieburo* 
in* Officers, Issued 1 l*eetaber 1943* 

Letter fron the idttriet Engineer to Cltiaf 
of finance, U* Array, iw. ehiagton, ^* Q 9) 
throu^jh the Chief of Jtoglnecr&j dated 31 
iiej i943 t subject! tteqeeet for Two Addit- 
ional Finance Officere for the Maahittn 
District. 

Office, Chief of engineers, Ceat Accounting 
Ksnuel, Charter II, Military Activities, 
revised 30 fcovaobor, 194:* 

Letter frep the Goa&anrtiiv Officer, t* 
i**~in»er Office, Santa l*e, Kew liexicc, 
dated Z) Kerch 1943, Subject! Coat Ac- 
counting, end 1st Indorsement thereto* 



District Office 
File. Man, 13k. 
(Vanckaa bulck) 

I lstrict Office 
File Man, $84*1 
(Oen.) 



Hstriet Office 
File Uo, lion* l$t 



district Office 
File hb, Men,!*) 



MLstrl'it Off lee 
File be* fetan.l2X*i 




